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Hoy. т 
HomMas М. Harv, 

Mayor of the City of Boston: 

Sr 


Е,- n 


anny 1 compliance with the Revised Ordinances, the 

ha Teport of the operations and expenses of the Street 

mites mt for the year 1900 is herewith respectfully sub- 
a, 


ORGANIZATION. 


h : 
ani: Work of the Department during the past year has been 
When у 1 Under the same organization that was effected 


as а “onsolidated Department was created in 1891, and 
бео ed in 1895, the several Divisions of the Department 
as follows : 
© 
аы Office, Paving Division. 
Brig әлі Cambrid се Sanitary Division. 

Bridge 9955 Sewer Division. m 

Ға, Jl vision, | Street-Cleaning Division. 
‘Vision, Street- Watering Division. 

ae y the aboye Divisions, with the exception of the 

Chang се and the Boston and Cambridge Bridges, is in 


* Deputy Superintendent. 


2 City DocuMENT No. 38. 
„ pwo 
The Boston and Cambridge Bridges are managed. by me 
commissioners, the Superintendent of Streets ben A 
commissioner for the City of Boston, the other commiss! 
being appointed by the Mayor of the City of Cambridge 


APPROPRIATIONS. 


е 

The money assigned for Street Department work for нб 
past year was made available under the following аРР 
priations : «od DY 

First. — Maintenance: From income of the City газо 
taxes. At the commencement of the financial year; раты 
ary 1, the Department estimates of the amounts necessa! 7 ted 
the proper maintenance of the various Divisions are sub™ jon 
to His Honor the Mayor, who makes such recommen К. с 
ав һе may deem proper to the City Council. The p 
nance appropriations, as passed by the City Council, wer 
follows : 


0 

Central Office . 4 : Я | f $20,000 a 
Bridge Division . : - у | Р Шал 00 
Cambridge and Boston Bri lges . 5 5 18,5 00 00 
Ferry Division . - | y А J 2870 00 
Paving Division х : у 3 i 1800 00 
Sanitary Division i 600,046 00 
Sewer Division . 850 00 
Street-Cleaning Division r А : 380,000 00 
Street-Watering Division . : Р с 1750) 
Total. #2, 683,500 | 

en 

Second. — Work done under appropriations for perum 


improvements: There was made available by the City 0 for 
cil from income of the City raised by taxes $1,031," items 
general new or reconstruction work, and for spec! 

as follows: 


Bridge Division 
Paving Division : А с с : 25 
Street Improvements (525,000 to each ward) 629, 


—— 00 
Total $1,031,200 


t 

4 manen 

Third. — Work done under appropriations for Wa City 
improvements: There was made available by 0 for new 


Council from money within the debt limit 896,5 6 
work as follows: 
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By: 

BL Done de ee 22... 00% 

ШЕ Division Pe er ear | ive 115,000. 00 
"Ty and Street Cleaning Divisions . . 75,000 00 
у а: $96,800 00 


ang ош, — In 1891 an Act was passed by the Legislature, 
Lo s mended in 1897, entitled, “An Act Relating to the 
City ms Laying-Out and Construction of Highways in the 
thi Boston.” (Chap. 823, Acts of 1891.) Loans under 
Stree ?t are outside the debt limit. From this fund new 
amon. SSessable on the abutting property are built. The 
expended the past year was: 


Beet: 
“ажа о МАТАҒА ЕТТІ 
entite о 1899 ап Act was passed by the Legislature 


of Hig} “Ап Act relative to Laying-Out and Construction 
Under “tes In the City of Boston.” (Chap. 443.) Loans 


*Xpende 15 Act are outside the debt limit. The amounts 
Were , ed for street construction last year in each district 
аз follows . 
Bry ла, 
De fon. $11,800 23 
Bag, jester 112 829.71 
н дона ге поле г 69,984 32 
"У and West Roxbury . . . 70,887 07 
F Tota $257,944 88 
ixt = 
апа ge In 1895 an Act was passed by the Legislature, 
Layin а ded in 1898, entitled, * Ап Act to provide for the 


ity 5 ut and Construction of Certain Highways in the 
(Chap ә.05боп” (commonly known as the Boulevard Act). 
Act a Su of 1895; chap. 286 of 1898.) Loans under this 
Year ү Utside the debt limit. The amount expended this 
38 as follows: 


$58,077 26 


In 1899 an Act was passed by the Legislature, 
An Act relative to Stony Brook in the City of 
Six] the (Chap. 397.) Under this Act the loan is out- 


овде Чер limit. Тһе amount expended this year was 


“ght 
hti © In 1895 an Act was passed by the Legislature, 


Кет 1 “An Act relative to the establishment of a New 
“nding in the City of Boston.” (Chap. 495.) 


в Seventh, ai: 
titled, “ 
> 


4 City Посомект No. 38. 
А ђе 
Under this Act the loan is outside the debt limit. Т! 
amount expended this year was $96,191.74. 

In 1898 the City of Boston sold to the United 
Government the ferry-boats * Governor Russell" am ect 
« East Boston " for the sum of $71,000 and $57,500, тезі ег 
ively, making a total of $128,500, which, under à" v for 
of the City Council, was transferred to ап appropr! 
«New Ferry-boats.” The amount expended this уе 
$8,781.81. [ш 

Ninth. — In 1896 an Act was passed hy the 16018 52 p- 
entitled, “ An Act to provide for a Union Station for per 0 
gers on Railroads Entering the Southerly part of the ~ 
Boston." (Chap.516.) Loans underthis Act are outs 
debt limit. The amount expended this year was 28 


Streets , е . $28, 


Е é А Р Á AD 
Tenth.— In 1897 an Act was passed by the тев ne 
entitled, « An Act Relative to the Sewerage Works 9 Joa? 
City of Boston.” (Chap. 426.) Under this Act the rag? 
is outside the debt limit. From this fund all “56974 
Works” are built. 140 48 
The amount expended the past year was $921, еше 
Eleventh. — In 1900 an Act was passed by the Legis iv? 
and accepted by the City Council entitled, “Ап Act y^ of 
to Laying Out and Constructing Highways in the insi? 
Boston." (Chap. 478.) Under this Act the loan 8 | oy 
the debt limit. From this appropriation all street 9? 
erage works construction in highways laid out Paste of 
to July 17, 1900, may be built. On account of the с, 
its acceptance by the City Council (December 29, n ap 
expenditures were incurred in 1900. Тһе amou" 
priated under this Act was $1,300,001. 4 
‘Thus the expenditures under the several appropri 
the year 1899 were as follows: 


From Income of the City Raised by Татев. 8 11 
қ 5 9 


States 
1 the 


г was 


556 4" 


г 
ations и 


4 
Maintenance. ; | А т а 80 
Street Improvements, by wards . . 4 6,468 81 
Bridge, specials | > r - . 248,465 
Paving, specials ; : 4 Кл 
From Loans Inside the Debt Limit. g 00 
Bridge, specials . е j : Е . 93 995 Т 
Paving, specials Р а : : : 17,421 i 
Street Improvements, by wards . . . peo 
а 414,389 | 
Carried forward . Ё : . . 889415 
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Brought forward кїз! . . . $8,414,889 71 
From Loans Outside the Ређе Limit. 


Layi пе [Кера in part to Clty Treasury by assessment for benefits.] 
Aying.Q Ut and Construction of Highways, 84,497 31 
d Dict and Construction of Highways, 
ӘУ Districts: 
=. 11,800 93 
ГИ... и 
ыы...” 62,934 82 
Blue Has and West Roxbury . А К 70,337 07 
Act) Ul and other Avenues (Boulevard 
н, eS шл». 58,677 26 
és Зтоок Improvement (Chap. 397, 
EN 199,7. 198,481 95 
КИ Таар oe 96,191 74 
Ewa . . 8,181 81 
Sewer, ПОП Station. — Ба 28,556 98 
оаа . . . . 92114048 


Total $5,068,060 97 


Е 

scheda the moneys provided, as shown in the preceding 
hee the maintenance foree of the Department has been 
~ 10у and constantly employed during the year, and 
a e Onis of work have been performed by contract, as 
loang Y the provisions of many of the Acts providing 
Specifi ®xpenditure by this Department. 

hea ing, ТӨабиген of the work are referred to under the 
Shown S5 Which follow, and the work of the Divisions is fully 

the Appendices attached to this report. 


Much "4 Surety BONDs. 
aw Da difficulty has in the past been experienced by the 
ah ,ibartment in protecting the City against loss, which 
this De, Stained at the hands of those holding permits from 
ine пеш, guaranteed by personal sureties, for doing 

Ve dig Y Occupying the streets. Sureties were found to 
ferin Posed of property of which they were possessed when 
because themselves as guarantees upon these bonds; and, 
deciq of this oft oceurring condition, the Department 
аа refuse all personal sureties and to accept only the 
the с e of the Surety companies authorized to do business 
Ommon wealth of Massachusetts, fourteen in number. 


Каң, . Гнв STREET DEPARTMENT DISTRICTS. 


mthe year the ten districts into which the City is 
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divided for the purpose of this Department, were re-estab- 
lished as follows: 


CITY OF ВОЗТОХ — STREET DEPARTMENT. 


DESCRIPTION or DISTRICTS. 
1900. 


The City of Boston is hereby divided into Street Department 
Districts, ten in number, described and bounded as follows: 

District No. 1, South Boston. — Bounded southerly upon 
District No. 6, Dorchester, namely, from a point on the М. Y., 
N. H. & H. R.R., Midland Division, north of Massachusetts 
avenue, Ín the line of extension of Willow court, thence by and 
including Willow court and Mt. Vernon street, to the N. Y., 
N. H. & H. R.R., Plymouth Division, thence by the line of 
Carson street extended to the harbor. 

District No. 2, East Boston and Breed’s Island. 

District No. 2, Charlestown. 

District No. 4, Brighton. — Bounded easterly upon District 
No. 9, Back Bay, namely, from the Charles river by and includ- 
ing St. Mary's street. 

District No. 5, West Roxbury. — Bounded northerly upon 
District No. 7, Roxbury, namely, from Brookline line by and in- 
cluding Chestnut street to Per ins, Perkins street to Centre, 
Centre street to Paul Gore, Paul Gore street to Lamartine, 
Lamartine street to Boylston, Boylston street to Washington, 
Washington street to Seaver, Seaver street to Blue Hill avenue; 
bounded easterly upon District No. 6, Dorchester, namely, by 
and not including Blue Hill avenue to Canterbury street, Canter- 
bury street to Morton, Morton street to Harvard, Harvard street, 
to Hyde Park Line. 

District No. 6, Dorchester. — Bounded westerly upon Districts 
Nos. 5 and 7, West Roxbury and Roxbury, namely. from Hyde 
Park line by and including Harvard street to Morton, Morton 
street to Canterbury, Canterbury street to Blue Hill avenue, Blue 
Hill avenue to Brookford, Brookford street to Hartford, Hart- 
ford street to Robin Hood, Robin Hood street to Magnolia, Mag- 
nolia street to Dudley, by and not including Dudley street 
to N. Y., N. H. & H. R.R., Midland Division, N. Y., N. H. 
& H. R.R., Midland Division to South Bay, north of 
Massachusetts avenue; thence bounded northerly by District 
No. 1, South Boston, namely, by and not including Willow 
court and Mt. Vernon street to the N. Y., N. H. & H. R.R., 
Plymouth Division, thence by the line of Carson street extended 
to harbor. 

District No. 7, Roxbury. — Bounded southerly upon District 
No. 5, West Roxbury, namely, from the Brookline line by and 
not including Chestnut street to Perkins, Perkins street to Centre, 
Centre street to Paul Gore, Paul Gore street to Lamartine, 
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Lamartine street to Boylston, Boylston street to Washington, 
Washington street to Seaver, Seaver street to Blue Hill avenue; 
bounded easterly by District No. 6, Dorchester, namely, by and 
not including Blue Hill avenue to Brookford street, Brookford 
street to Hartford, Hartford street to Robin Hood, Robin Hood 
street to Magnolia, Magnolia street to Dudley, by and 
including Dudley street to N. Y., М. Н. & H. R.R., Midland 
Division, N. Y., N. H. & Н. R.R., Midland Division, to Norfolk 
avenue; bounded northerly by Distriet No. 8, South End, 
namely, by and not including Norfolk avenue to Hampden street, 
Hampden street to line of East Lenox produced by this line and 
not including East Lenox street to Lenox, Lenox street to 
Tremont, Tremont street to Camden, Camden street to МЕН 
N. H., & H. R.R., Providence Division, bounded northerly and 
westerly by District No. 9, Back Bay, namely, from Isls Whoo 05 786 
& H. R.R., Providence Division, by and not including Gains- 
borough street to Huntington avenue, Huntington avenue to the 
Brookline line. 

District No. 8, South End. — Bounded southerly by District 
No. 7, Roxbury, namely, from М. Y., М.Н. & H. R.R., Midland 
Division, by and including Norfolk avenue to Hampden street, 
Hampden street to line of East Lenox produced, East Lenox 
street to Lenox, Lenox street to Tremont, Tremont street to 
Camden, Camden street to N. Y., N. H. & H. R.R., Providence 
Division, bounded westerly by District No. 9, Back Bay, namely, 
by N. Y., N. H. & H. R.R., Providence Division, to Church 
street, by and including Church street to Boylston; bounded 
northerly by District No. 10, West End and North End, namely, 
by and including Boylston street to Tremont, Tremont street to 
Winter, Winter street to Summer, Summer street to Devonshire, 
Devonshire street to Franklin, by and not including Franklin 
street to Oliver, Oliver street to Fort Point channel. 

District No. 9, Back Bay.— Bounded southerly upon Dis- 
trict No. 7, Roxbury, namely, from the Brookline line by and 
including Huntington avenue, to Gainsborough street, Gains- 
borough street to N. Y., N. H. & H. R.R., Providence Division, 
bounded easterly by District No. 8, South End, namely, by the 
N. Y., N. H. & H. R.R., Providence Division, to Church street, 
by and not including Church street to Boylston; bounded north- 
erly by District No. 10, West End and North End, namely, by 
and including Boylston street to Arlington, Arlington street to 
Beacon, Beacon street to Otter, Otter street to Charles river ; 
bounded westerly by District No. 4, Brighton, namely, from 
Charles river by and not including St. Mary’s street to the 
Brookline line.’ р 

District No. 10, West End and North Hnd.— Bounded 
southerly by Districts Nos. 9 and 8, Back Bay and South End, 
namely, from Charles river by and not including Otter street to 
Beacon, Beacon street to Arlington, Arlington street to Boyl- 
ston, Boylston street to Tremont, Tremont street to Winter, 
Winter street to Summer, Summer street to Devonshire, Devon- 
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shire street to Franklin, by and including Franklin street Б 
Oliver, Oliver street to Fort Point channel, 
В. Т. WHEELER, 
Superintendent of Streets- 


THe Етент- Ногв Law. 


The eight-hour law went into operation a few weeks оду 
previous to the present financial year, and has been ко 
complied with. The classes of labor included within ta 
law, not working upon an eight-hour basis at the beginn”? 
of the year, have been so established. ( to 

The operation of the law has no doubt been a benefi 38 
the employees of the Department, but the theory E 
much work would be performed by the laborer in eight ho as 
under the present system as was formerly done in nine : 
been exploded. Тһе sum necessary to accomplish the be 
performed by this Department has been increased, io 
of the requirements of the law, by an amount estimate 


$168,000 for the year. 


PROPERTY IN East Boston. 


Jast 

A purchase of a lot of land on Chelsea street, i 
Boston, was made previous to my incumbency of this 0 
and a stable designed to be placed upon it. 4 had 29 

While this property was upon the water front it rs (he 
wharf facilities and no opportunity for any, м a 
expenditure of large sums of money, the land, except 1 ats: 
small filled area at its front, being an expanse of tidal ae 

This property has been abandoned by the Depart y 
and a wharf property, having deep water frontage ап ғ е 
ing facilities, situated much nearer the central portion о, 
district, has been leased for а term of years, together ч ment 
large stable thereon; and on this property the Пера Џеп! 
has constructed sheds and offices. It now has ets 
facilities thereon for the Paving, Sewer, Sanitary, апа” 
Cleaning Divisions. 


West END YARD AND STABLES. on of 
Ап urgent need of the Department is the constructia f 
new stables at the North Grove-street Yard. The В 9 pivi 
Health and the Sanitary, Sewer and Street dea oode” 
sions of this Department occupy old brick buildings, jone 9 
sheds, leantos and cabins, scattered over the yar > дов 
them fit for the purposes for which they are use : this уа! 
standing the fact that there are more horses kept in dedi 
than in any other, the stable facilities are entirely ina 


'NOLSOS 1573 'dQHYA LNSWLYvd3d 133915 


STREET DEPARTMENT. $ 
md Је lose much horse service annually, from the fact that 
Bene ‘ables are ill-constructed, ill-lighted, ill-ventilated and 
5 unsanitary. То provide proper storage, office-room, 
ag "om and other facilities for the use of this Department 
m > as the Board of Health, a suitable building for the 
nee all should be erected, and I believe there is no greater 
Prey; їп the public service in the City to-day. This has been 
e ously recommended by me, and an item of $160,000 was 
Pas Year placed in a loan bill for this purpose, but failed of 

Sage, 


SMOKE NUISANCE. 


lifficulty is encountered іп effectively suppressing the 
nuisance in the City, because of the inadequacy of the 
Ons of the present law, which now allows the emission 
of th à | Smoke for five minutes continuously. An enforcement 

“aw does not suppress the nuisance, but it has been at- 


її СЕ SOME 
1ріеа to confine it within the limits of the law as far as 
ОЗ Ще. 


Ма 
smoke у 


Proyis: 
о 


EMPLOYMENT OF LABOR. 
catio port of the Civil Service Clerk, showing the classi- 
and т n of the employees of the Department and the transfers 
men 9quisitions made for the several Divisions of the Depart- 
' Will be found in Appendix К. 


The re 


BRIDGE DIVISION. 


Expenditures. 
Maintenance. Specials. 
$138,580.56. $6,470.37. 
ге Bridge Division has made more than usually exten- 


Tépairg to the floors and decks of the bridges in its care. 


the pecia] attention has been given to scraping and paintin g 
аср. ?I-Work underneath those bridges spanning railroad 
fro Which have been long neglected, and where the gases 
Bip, 50шобіуев bring about rapid deterioration. | 
Depar An provision was made at the request of this 
tide ment for repairs to the piers and structures of several 
Озу, ater bridges, but much of this work has been prevented, 
S th р ће attitude of the Harbor and Land Commissioners, 
Шо acti refused to issue permits in Fort Point channel, pend- 
9^ on the widening of the water-ways. 
Ang he. аге in preparation for the construction of a stable 
by exer quarters for theSouth District, upon the lot acquired 
n Brg; ange with the N. Y., N. H. & H. Railroad Company 
“way and Dorchester avenue, South Boston. 


ft, 
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FERRY DIVISION. 


Expenditures. Receipts. 
Maintenance. $166,830.88. 
$236,999.91. Traffic. я 
Specials. 12,243,877 foot passenge™ 
$104,973.55. 931,853 teams. ! 


A 

The Ferry Division has added to its service two new p У У 
ler boats, thus enabling it to keep one additional boat in “le 
mission during the year, and dispose of the old side wh? 
boat “ Winthrop,” which has been in service since 1875: 

Plans have been prepared for a new head-house an ract 
elevator at the South Ferry, East Boston side, The con кеб 
has been awarded, and work is under way on the coal-por 
and the head-house will be constructed as soon as this 15 е of 
pleted. This has been arranged without the purchas 
additional land. ines 

Extensive repairs have been made upon boats, 608 
landings and buildings. 


PAVING DIVISION. 


Expenditures. | 
Maintenance. Spee ЕН 


$782,700.72 #1,155,68 
an ё 


The Paving Division work has been rearranged 3 anala- 
gineering corps has been established in the Division, "m 
gous to that in the Sewer Division, and all street COP ine 
tion and repair is now directly under the contro 
Division. Lm. he debt 

Money is no longer provided from a loan inside ү appr 
limit, in the reconstruction of streets, but addition Y and 
priation from the tax levy is made for such pr 
repairs. From the amount so provided the cost of 2 
town paving and Back Bay asphalting has been paid. ‚лдей 

The maintenance appropriation has been largely ехр situ? 
in an effort to bring the macadam streets, which co е gatis 
so large a portion of our street mileage, into а, o new 
factory condition, and the work of боп e 91 and 
streets laid out under Chapter 323 of the Acts of 1 ney 8 
the amendments thereto has rapidly progressed. йі of 
at hand and plans prepared for the practical е during 
all streets now so laid out and ordered constructet 
the coming year. d сопв 107 

The Division has charge of the maintenance ап 
tion of about 492 miles of streets. 
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STREET DEPARTMENT. 11 


SANITARY DIVISION. 
Expenditures. 
T $609,664.67 
ine Sa 


struct: hitary Division has increased the efficiency of its 


s uon : Tnt 8 = 
Shoeing сер сы repair-shops where most of the horse 


Purch, жы Barney dumping boat, costing $17,500 has been 
за and paid for from the maintenance appropriation. 

tar Sn паз been provided for the establishment of a sani- 

Enable а Street cleaning yard in Dorchester, which will 

а mug, < Division to make the collection in this district in 

COntracs Lore satisfactory manner than under the present 
Act system. 


SEWER DIVISION. 


Ма, Expenditures. 
$889 0 восе Sewerage Works. Stony Brook Improvement. 
The 8 2 $921,140.48 $198,481.35 


One million Division has expended a large portion of the 
" + “ollars, annually provided for sewer construction, 
and in „26 and important works, principally surface drains 
drain = 9 Construction of the necessary house and surface 
Under om required by law, in the “323” streets so called, 
struction, 

Pleteg = *rVoirs of Moon Island have been practieally com- 
Altera ion 2 Dorchester Bay Pumping Station repairs and 
Pty ments “© engines and boilers have been completed, and 
5 арртох ппа то $100,000, have been made upon the 


9. 5 for this plant now in course of construction 
а. 


| . 4 
(Зов, а ы mdi conduit has been extended 1,018 running 
Venue to S Pplementary channel constructed in Boylston 


Especia] Teen street. 
ө “atch р attention has been given to the care and cleaning 
есь ans, large numbers of which had been long 


STREET CLEANING DIVISION. 
Expenditures. 
fu The Stre $339,747.23 
isheq е Cleaning Division has changed its methods, and 
“etter results than formerly. 
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has 
The patrol system has been increased, and an attemP apes 
been made to keep otherwise clean streets free from | 
litter, by the establishment of a system of paper ted aning 
The establishment of the Sanitary and Street be able 
headquarters in Dorchester, before referred to, W ^. раз 
the Division to give this district the increased service 
so long required. 


STREET WATERING DIVISION. 
Expenditures. 
$174,742.45 T 
8 water nm 


The Street Watering Division has endeavored to V7 es 
of the public streets during the year, an increase 01 99” 
over the amount formerly watered. f сваре! 


accordance with Your Honor’s recommendation and ue тее 
sequent action of the City Government, the cost 9 «өшеді! 
watering will be paid from the tax levy without 8586 
upon the abutter. 


BOSTON AND CAMBRIDGE BRIDGES. 


Expenditures. 
$17,353.27 al 


1 М 
Upon the Cambridge Commissioner, Mr. William Tiag 
vin, the responsibility for the Boston and Cambridge 
has largely fallen, and to him should be accorded the pave 
for the excellent and economical manner in which they 
been maintained. 


SUMMARY OF WORK DONE. 
BRIDGE DIVISION. 


а bridge 
Overhauled and thoroughly repaired the followme br 


6 ver st? et, 
Allston, Blakemore street, Chelsea (north), D Matta p” 
Massachusetts avenue (over the В. ФА. R. is ware 


Swett street (east of the N. Y., М. H. © Н. Ко) 
and Winthrop. №. 
Seraped and painted ironwork оп the following: В part 
Albany street, Athens street, Brookline avenue 
mouth street, Gold street, and Neponset. 


STREET DEPARTMENT. 13} 


Reb; 
Dar. "ilt sidewalks on Beacon street (over waterway), 
ton à ош Street, Federal street, West Fourth street, Mil- 
Mina alden bridges. 
x oW roadway on Congress-street bridge. 
two shelter houses on Summer-street bridge. 


FERRY DIVISION. 


О 
put = e Propeller ferry-boat, “ General Sumner,” was built and 
been ба Commission during the year. Six ferry-boats have 
Ж ЕЕ on full time during the entire year. 
dle hae of the ferry-boats “ Governor Russell,” “ Nod- 
and ane Є and “ Revere " have been thoroughly overhauled, 
в... У Ш good working order. 
F erry 4s nopies, gates, and drops on both sides of the North 
Painte апа the head-house, on the Boston side, have been 
Paireg e the piers at three of the landin gs have been re- 
Тһе N are now іп good condition. | 
and lights Ferry head-house, Boston side, has been wired, 
With incandescent lights. 


Pavine DIVISION. 
paving, laid as follows : 
е, with grout joints . 22,996 square yards 


9 ^ E е pitch joints . 19,988 « ‘ 
On grave] г * gravel joints. 250. | [56 se 
pu. base, with grout joints. 458 ^ « “ 

КИ" < pitehjoints . 1019 < 2 
Granite b + * gravel joints . а К 2: 
Gutter lock paving relaid . — . 99278404009 
Wooded ving laid . - : E050 E 

Tete h ock paving laid on con- 
Edge. 9 (gravel joints) . . 1,867 «и 
nes, set or reset . |. . 897,659 linear feet 
Si 
ey alks built as follows: 

Bric} E. Stone қ - - . 243,632 square feet 
Coal ү, aid or relaid : , . 163,806 square yards 
Cruspa Concrete, oan @ t: 
Т S i) лав 6 
Asphaye Tosswalks laid — . . 409504004 
Масада, Pavement, laid and relaid . 30,670 « “ 
зак 1 Surface (new) . - . 46,539 « « 
Масада 0986 (new) У : 4 1,989 “ “ 


: resurfacing ; : Ey ook 86097 1 “ 
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70 
Work has progressed on forty-six (46) streets and = 
(2) publie alleys laid out and ordered constructe un 
Chapter 323 of the Acts of 1891, and amendments, s 
thirty-two (32) streets, and two (2) public alleys have ^^ 
completed. 


SANITARY DIVISION. 


Collected and removed three hundred forty-four th iet 
six hundred and eight-two (344,682) loads of house dir 160) 
ashes, eighteen thousand, four hundred and sixty (15, к 
loads of waste and rubbish and sixty-two thousand, i 
hundred and seventy-five (62,975) loads of house offal. and 


ousand: 


Purchased one (1) new Barney dumping Do сігіс 
equipped the repair-shops with new machinery апа € 
power. 

SEWER DIVISION. 
I5 


с 


Built seventeen and nine-tenths (17.9) miles of a 
and 877 catch-basins, flushed one hundred and ninety ist” 
(199) miles of sewers, removed eighteen hundred and = and 
eight (1,868) cubic yards of deposit from sewer able 
thirteen thousand two hundred and forty-two (18,242) авар 
yards from the pumping station; cleaned eleven thor ist 
one hundred and forty (11,140) catch-basins removing cubi 
thousand seven hundred and seventy-three (30,718) © 


yards of deposit. 


STREET-CLEANING DIVISION. E 
-—* 
Ж 
Cleaned seventeen thousand five hundred and S! ty wo 


(17,561) miles of paved streets and gutters, remove ppro? 
hundred forty-four thousand six hundred and nine ее 


(244,698) loads of street sweepings, etc., and emptie" іс 


thousand seven hundred and eighty-two (15,182) 
waste barrels. 
STREET-W ATERING DIVISION. 


Р $5. 
Watered four hundred and fifty (450) miles of us 
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OR Appropria. Expended iBalunceson 
ECT or APPROPRIATION, Mons, Balances НЕСІ UE hand 
Transfers. 31, 1901. Jan. 31, 1901. 
в 
Етер. 
„ теш bridge, reconstruction, $3,699 25 $2,324 37 | See Note (1) 
Dover > “ терайв........ 560000] а $5,000 00 
Str, Р 
Work pet bridge, tearing out old 
Нан, NOS s Em 2,000 00 84 00 1,916 00 
Td. í 
Mt, у treet bridge, ‘reconstruction, 2,045 76 2 00 See Note (2) 
В. in 
New Oh Eton avenue bridge, repairs, 510001001]. а 5,000 00 
аг 
Ing "А Лево уд bridge, public land. 
И тд zoo би ЖЕ M 10002000 222257. 1,000 00 
aren y ба footbridge.......-. БЕ AE 6,300 00 
ri | 
Wings. age, Tedecking old piers... 4,000 00 4,000 00 
о 2 
= age а 1,600 00 60 00 940 00 
Totals 3 O ——— 
СОЗИ $30,045 01 26,470 37 %20,156 00 
Хот 
E: 4 
; Transferred to Street Improvements, Ward 7............... $1,374 88 
ч ог 6 “ "NUN RT. 2,043 76 


DM 


Ferry Division Specials. 


Ест 
OF APPROPRIATION. 


_ Appropria- 
tions, Balances 


Expended 
from Feb. 1, 


Balances on 


hand 

and 1900, to Jan, 

Transfers, 31, 1901, Jan. 31, 1901. 
To cere PDC $13,182 60 $8,781 81 See Note 

Е (chap. 435, Acts of 

эро 148,819 61 96,191 74 $52,627 87 


т а 


$162,002 21 


$104,973 55 


$52,627 87 


ры = 
ansferreq to New Ferry Landing, chap. 435, Acts of 1895... $4,400 


Paving Division Specials. 


79 


| 


Вур і 
P. on Appropria- Expended 
ОЕ APPROPRIATI tions, Balances| from Feb. 1, | Басе on 
om and 1900, to Jan. | Jan nd o1 
Transfers. 31, 1901 E a У 
$476 00 | $476 00 
$2,800 00 67,420 38 $25,879 62 
44,300 00 28,962 34 15,337 66 
14,400 00 14,154 87 245 13 
14,636 10 9,108 74 5,527 36 
3,806 74 3,806 74 
30,300 00 92 38 30,207 69 
$200,718 84 | $124,021 45 876,697 39 
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Paving Division Specials. — Concluded. E> 
ODE. 
x tions, Balances} from Feb. 1, 
OBJECT OF APPROPRIATION. gud 1900, to Jan. 
Transfers. 31, 1901. 
Brought forward... eere $200,718 84 $124,021 45 
Commercial street, Prince street, 
across Eastern ауеппе............... 64,600 00 28,776 20 
Charles street 892 88 318 80 
Commonwealth avenue, construction. 4,105 54 4,105 54 
Congress street ........... 5,800 25 273 12 
Devonshire stree 6,500 00 6,500 00 
Freeport street.. 5,000 00 4,223 12 
Harrison avenue.. 2,600 00 12 16 
Malden bridge .......... 1,881 65 1,881 65 
Mea ке СА ж... JEn eI ту кирәк seg: 
Neponset avenue 25,500 00 371 99 
СИВ РВИ OC оваа EE а оная 23,200 00 98,200 00 
Retaining wall, Marcella and Centre 
ТЕСТЫ S ач 2,492 40 2,492 40 
Summer street. ......... 20,616 58 17,851 16 
Talbotavenue........... 12,214 89 1,093 37 
Temple place ........... 6,800 00 5,222 83 
Temple street, tunnel... 15,000 00 |................ 
Tremontistrect, ows қозы сна хақы eee 70,000 00 51,346 11 


$469,703 99 


(5) Total Transfers 


Transferred to Street Improvements, Ward 8 
“ “ “ “ вт 


“ e 


* Freeport street, Retaining 


Лоа 
42224 
ОО» 
Wall 


OBJECT OF APPROPRIATION, 


Street Improvements, Ward 1 
“ “ “ 9 


“ “ 
“ 


“ 
“ 
“ 
“ 
“ 
“ 
“ 


“ 
“ 
“ 
“ 
“ 
“ 


“ 
“ 
“ 
“ 
“ 
“ 
“ 
“ 
“ 
“ 


“ 
“ 
“ 


“ 
“ 
“ 
“ “ 
“ 
“ 
“ 
“ 
“ 
“ 
“ 


“ 
“ 
“ 
“ 
“ 
“ 
“ 
“ 
“ 
“ 
“ 
“ 


“ 
“ 
“ 
“ 
“ 
“ “ 
“ 
“ 
“ 


“ 
“ 
“ 


“ “ 


Totals . 


Appropria- 


Ехрепдей 


tions, Вајапсев | from Feb. 1, 


ала 1900, to Jan. 
Transfers. 31, 1901. 
25,000 00 91,005 55 
м 00 s 8,784 15 
25,000 00 6,120 
96,780 96 3,262 61 
25,000 00 9,039 0 
25,000 00 10,518 17 
31,901 41 181% 
39:000 00 14,352 85 
25,000 00 5,000 06 
5,000 00 25,000 00 
25,000 00 96,000 26 
25,000 00 6,598 20 
25,000 00 22,484 19 
25,000 00 16,530 45 
25,000 00 25,000 00 
25,000 00 20,006 00 
26,000 00 25,000 00 
25,000 00 25:00) 08 
81,191 52 28, 0 00 
25,000 00 25,000 22 
25.000 00 18,777 00 
25,000 00 25,000 63 
27,043 76 18,4%) 00 
25,000 00 25, 
$642,421 7 


STREET DEPARTMENT. 19 
Sa Sewer Division Specials. 
Approria- Expended 
BoE ‚ Арр р Balance on 
T OF APPROPRIATION. коре: Nr hand 
B Transfers, | зї, 1901. ` | Јар. 31, 1901. 
Ewa Por 
Зоот таре үр 
Ad coup c NN $957,533 17 | 8921,140 48 $36,392 69 
? of 1899 "Provement, Chapter 397, | 
ED eI 198,481 35 | 198,481 35 
а LK Eu ae V mr | $1,156,014 52 | $1,119,621 33 | $36,392 69 


<< Sanitary and Street-Cleaning Divisions Special, 


0 A ia- | Expended 
MEOT ор APPROPRIATION. tion, Balance from Fob, 1, шы. 
| ‘Transfer. 31, 1901. Jan. 31, 1901. 
uildings, Sanitary and 
Е Divisions, Dórches- | 
эз. Тор eee ®75000001 ОЛО С Т $75,000 00 
TA S75 000100] PER $75,000 00 
Laying-out and Construction of Highways. 
Stre 65 Expenditures. 
“ "struction, general : . . $83,419 21 
Charlestown street 1,078 10 
lota 
l Қолға ва $84,497 31 
Str <n 
Set Brighton. 
üstruetion Ni c $11,800 93 
8 ——Г 
Meet nst Dorchester. 
х Tuetion , 2 у 8112,872 71 
tre, t 
East Boston. 
EU ояна очык c $62,934 32 
Sty === 
е 
e Ustructic рыс дай yet РВ $70,337 07 
В| Blue Hill and other Avenues. 
С че НИ Expenditures, Street Construction. 
сөлі, Venue 82,947 64 
у Benue 0” se at 3e 174 00 
а avenue : қ 55,555 62 
a в 
al 
d : 858,677 26 
—— 
Stre South Union Station. 
Co Expenditure. 
"struction 


$28,556 98 


SS 
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Recapitulation of Expenditures for the Twelve М 
January 31, 1901. 


othe ЕпйїлЁ 


— 


Special Totals 
> Current A 
OBJECT OF APPROPRIATIONS. Expenses. AE 
Street Department: g? go 66 
Y 
Centra осе o а $19,994 66 ............--“ " 050 0% 
D 
Bridge Division 138,580 56 $6,470 37 38 gf 
' 
Boston and Cambridge Bridges...... 17,853 27 |. сасоснеевелвна“ id 9 46 
y 
кету... 236,999 91 104,978 55 E got в 
1 y» 
Paving Пізініоп.............. ....... 782,700 72 271,691 10 ай ТШ 
, 
Sanitary Піуініоп..................... 609,664 67 |..........Ӛ“-- xt 680 || 
1 + 
SeweriDiviSiOnz«- gestus so на 362,060 24 1,119,621 83 ! Ji 
, 
Street Cleaning Division...... ....... 339,747 23 |......4%.9%6% . y 19 
1% 
Street Watering Division............. 174,749 45 |...........”. .. m gel 
, 
Street Improvements 454,384 58 
Laying-Out and Construction of к: gf 
О ео ары еее 84,497 31 9 
Laying-Out and Construction of 3 1,8 
Уау) Е С 11,800 2 2 
Laying-Out and Construction of 1 33.8? 
Highways (Погеһевбег)............................ 112,872 7 ф 
Laying-Out and Construction of 2 opm 
ighways (East Boston) 222222222. 62,934 3 
Laying-Out and Construction of "P 7 
Highways (Roxbury and West 7 t % 
Гоо ЛУ a desc 70,837 0 gg 
Blue Hill and other Avenues......... 58,677 26 gg g 


South Union Station 


Оа 


List of Contracts from February 1, 1900, to Janu 


ary 31. 


made by the Street Department. 


Paving Blocks. 


CONTRACT. Awarded to 


Large paving-blocks, 500,000....| Rockport Granite Со... 


Philadelphia paving-blocks 00.2 
500,000, ү Р 27 естер ' | Rockport Granite Со... теь, 2100 7 


STREET DEPARTMENT. 21 


Bank Gravel and Sand. 


PRICE, 
Dig DOUBLE LOAD OF 
ТЕТОТ 
- Awarded to Dated 40 CUBIC FEET. 
——— S 
8 WI | Gravel. | Sand. 
Ка Old Colony Sand 
and Brick Со..... Feb. 21, 1900.... $1 50 $1 36 
Old Colony Sand 
В and Brick Со....| Feb. 21,1900.... 175 175 
Т мо ОЛОВА t| P. O’Riorden.......| Feb. 21, 1900.... 1 40 1 10 
est R, Rn ......| John O'Brien and 
9Xbury Son === -| Feb. 21, 1900.... 1 43 1 58 
о I John А. Whitte- 
este, E more's Sons...... Feb. 21, 1900.... 110 1 00 
9Xbu 287714: “| Old Colony Sand 
с E and Brick Co..... Feb. 21, 1900.... 145 1 50 
Чу Ру н. Old Colony Sand 
Di Oper, | and Brick Co....| Жеђ. 21, 1900... 135 145 
ша СО .. 
Ok ЈГ and 9 Charles J. Jacobs..| Feb. 21, 1900... 135 135 
y Nri: 
Di Toper с 
% TNR : | P. O'Riorden...... Feb. 21, 1900.... 130 110 
Хоть 


' — Single loads to cost one-half of the foregoing prices. 


Е. Crosswalk Flagging. 


Conn, ree | | PRICE PER SQUARE 
i | Awarded to Dated шо. 


Оп Wharves | On Streets 


8, & Ј. В. Lombard....} Feb. 28, 1900.. | $0 29} $0 31} 


T 
Eu Cuddthy .......... Feb. 28, 1900... 28} зц 


E Spruce Lumber. 
MUT | | Ргїсе рег 


Awarded to Dated M. ft. B. M. 
& | rough. 
uth ~ 
Bost, 
Ка 9n,. 
5-4 EN George L. Pearson .......... Feb. 19, 1900....| $18 00 
ù ша TEGS George L. Pearson .......... Feb. 19, 1900....| 1800 
ИЕ... я 
EISE pues George L. Pearson ..........| Feb. 19, 1900....| 1750 
Gro. SEDI 
D s Хішу ``*++-| George L. Pearson .......... Feb. 19, 1900.... 18 50 
Ds as M 
NL Ue George L. Pearson .......... Feb.19,1900...| 1900 
% bury к. George L. Pearson .......... Feb. 19, 1900.... 18 50 
“lp КАТ E. 
~ Pope oe Bee L. Pearson .......... Feb. 19, 1900....| 1850 
а. eorge L. Pearson .......... Feb. 19, 1900.... 17 50 
NES Cn | , 
Ve р ~F, 


1,900 feet of planed lumber the sum of ten (10) % additional to 
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Beach Gravel. — 


DISTRICT. | Awarded to 


На МАН. 


James Е. Mcintosh... Feb. 21, ШЕ 


Iron Castings. — 
CONTRACT. Awarded to 


Company ........... 


Coal. 
CONTRACT. Awarded to | 
2,000 tons, Ferry Wharves...... John Моггівор..... 
1,500 tons, Pumping Station, 
ВИЦОВЕ ае John Morrison..... 
1,500 tona, Ferry Wharves ...... Garfield and Proc- 
tor Coal Co ..... May 1, 1900... · 
1,200 tons, Pumping Station, 4% 
о. AOE ete caesar John Morrison..... May 16, 1900...- 3 » 
7,000 tons, Ferry Wharves...... John Morrison.....| July 19, 1900. --- 
1,500 tons, Pumping Station 3 9 
DINEM 1 s Garfield and Proc- 0 
tor Coal Co...... July 30, 1900... 550 
1,000 tons, Pumping Station, 0 
Dorchester .................. John Morrison. .... Dec. 22, 1900... 5 
99 
200 tons, Anthracite, Pumping ee g 
Station, Lyons st... ........ Marston Coal Co...| Dec. 28, 1900... 
1,000 tons, Pumping Station, 


45 
Dorchester ....... Соода асы Garfield and Ргос- оо... е 
tor Coal Со..... Dec. 29, мды айаш 
А Leasing Ledge Lots. Lc 7108 
се ре те“ 


| Т. 
vi 
CONTRACT. | Awarded to Dated ino 
0 125 
Lease of ledge on Iffley and 
Montebello Roada ............ W. А. Mosman ....| April 2, 1900 
Lease of ЕДІ е оп де d 418 
tween апдаје an alter : 0 
Cite cayenne Ж ч ete ate Joseph Н. Rowe....| April 20, 190 ^ 
0 
Lease of ledge on Kenney st. 0 
near Day &t...................| James W. Kenney. June 9, 190 
Lease of ledge on Iffley and 0 10 
Montebello Roads and Wash- 17, 1900. - 
Ani SCONE mle Ве неа W. А. Мовтап..... Nov. 16 
ec 
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Li 
St of Streets Paved with Trinidad Asphalt, Feb. 1, 1901. 


City Proper. 


Name, Location. Length. |! Area. eee 
| 
Alba 
ад 
WERE LU 80 ft. north of Broadway, across 
th БУЗУ В ener: Sea а. 105 397 1899 
ап 
4 KR. el. E. Concord st. to E. Springfield at... 450 2,700} 1884 
Te 
м ИУ... то Dedham’st:to к. Canton at....... 216 312 | 1899 
5 * 
Ash ы... “ereee+eee| Franklin ве, to МШК st............... 426 1,267 | 1883-93 
St.. 
Bart, о ЗААВ Bennett st. to Nassau 66.............. 230 427 1887 
on 
T n t. Barton st. to Brighton st............. 134 186 1894 
er 
я BUE. | мо Rabertr зд. су 150 466 | 1896 
Con 
м Ee es ad Charles st., across Arlington st...... 870 3,800 1891 
Con 
БЕЗ Dartmouth st. to within 150 ft, of 
Bea, westerly line of Gloucester st...... 1,744 9,277 1892 
Con 
Be ee 150 ft., from westerly line of Glouces- 
ter st. to 68 ft. beyond westerly line 
ag Of Gloucester к. 218 1,183 1898 
‘On 
БЕ. 68 feet west of Gloucester st. (о Мав- 
m sachusetts ате...................... 1,0189 5,391 1893 
ett 
NE. iu 90 ft. west of Harrison ave. to 162 
È ft. east of Washington... ......... 180 350 1887 
Hanson st. to Milford st.............. 192 426 1895 
East side of Berkeley st., across 
Clarendon et: ir oe n a ЕЕ 656 8,869 1897 
Brattle st. to Elm st. ................. 281 670 1888 
Leverett st. to Allen st............... 845 1,787 1892 
Beacon st. to Pinckney st............ 1,087 3,300 1895 
Albany to 105 ft. west of Albany st.. 105 467 1899 
Castle sq., еавіегіу..................!!.......... 427 1899 
Columbus ave. to 45 ft. south of Co- 
(парова ои т т н А. ене 45 100 1899 
Broad st. to руа: Ж ест к: 313 869 1887 
Green st., across Poplar st........... 460 1,061 1894 
Brighton st. to Charles st. ........... 272 604 1895 
А Castle ва ата oct ey lease н 51 1899 
Easterly side of Fruit st., acros 
ПАВ ANN ж. se. 106 1,804 1899 
Hanover st., across Unity: вв 2.2. 318 636 1894 
Washington st. to Shwmut ave...... 834 504 1899 
Hanover st. to North st. ............. 318 614 1892 
Boston and Albany Railroad bridge, 
across Massachusetts ave.......... 3,505 15,000 |1884-87- 
85-91-99 
Massachusetts ave. to 301 ft. south 
OMCAMACH Gt ams: os Dm. 903 5,418 1896 
ован Ер oa R E Pee 16,083 63,408 
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List of Streets Paved with Trinidad Asphalt. — Continue” 


City Proper. 


Name. Location. Length.| Area. 
| 
BEOUGRE TORI CEN Ша „мй „ш 2. | 16,083 63,403 

Corning st....... ..--| Washington st. to Shawmut ave..... 338 734 
Congress sq......... From Congress вд. to Congress st. .. 209 400 
Cooper ві............ N. Margin st., across Endicott at..... 194 597 
Cooper st..-......... Endicott st. to Charlestown st. ...... 205 604 
COUTE c Оно Washington st. to Court nu зен nie 231 642 
COUBE на ат Court at. to Court st.................. 665 1,888 
Dartmouth st. ...... Buckingham st. to B. and A. Rail- 

rosdibridre M MEL at 197 580 
Dartmouth st. ......| Boylston st. to Newbury st........... 266 2,058 
ID2vis'BE. 2... o. Washington st. to Harrison ave. .... 323 646 
Devonshire st.......| Milk st. to Water rq m T A не 262 786 
Doanelst Ж Kilby st. to Brond st..... сз зу А ылд 812 624 
Edinboro’ st........ Essex st. to Beach st................. 470 924 
Endicott st.......... Cooper, across Thacher st. 818 1,078 
Exchange pl........ Congress st. to Kilby st 244 678 
Ferdinand st........ А Єз QU praeest ment A 37 101 
Сто аб е... Ж Washington st. to Shawmut ave..... 335 558 
Hanover ave Hanover st. to North st............... 307 266 
Harrison ave 22 ft. south of Kneeland st. to 22 ft. 

north of Harvard st................ 249 885 
Harrison ave........ E. Newton st. to E. Springfield st.... 928 2,681 
Harrison ave..... ...| E. Springfield st. to 90 ft. Southerly;|--e. ш 130 
Hayward pl......... Harrison ave. to Washington st..... 260 578 
Hollis Бб Е... Tremont st., towards Washington st. 216 521 
Hudson st....... Beach st. to 90 ft. north of Curve st. 

(minus Kneeland st. and Harvard 5 

st. intersections) ................... 1,407 3,988 
нан ае. 
Laconia st.......... Washington st. to Harrison ave..... 330 тат 
LaGrange st. .... Tremont st., towards Washington st. 181 355 
HeIncolni ples =: nee | Worcester st. to Springfield at....... 217 de 
Malcolm st.......... Mt. Vernon st. to Chestnut st........ 261 => 
Mason st............ Tremont st., 75 ft. easterly........... 15 2 
Massachusetts эуе.,| Columbus ave. to Tremont st. (south- Ы 1,621 

prlyrondwayj e ee и жой 267 ' 
Massachusetts ауе., Tremont st. to Shawmut ave. (south- 9.084 

erly roadway) е" 470 =: 


Carried forward, |................. 
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List 9f Streets Paved with Trinidad Asphalt. — Continued. 


City Proper. 


— m 
Name. | Location. | Length.| Area. ro 
в –. | 
Bro 
te Es SS) Рини ea Т 6,487 | 95,806 
Ваве 
husetts ауе. Shawmut ave. to Washington st. 
Мо (southerly roadway)............... 180 994 1892 
оп В 
к А North sq. to Lewis вї................. 182 384 | 180 
en 
М nett at... Hanover st. to Salem st. ............. 552 920 | 1883 
ar, 
д, gin st... Stillman st. to Thacher st...........- 515| — 1,154 | 1895 
ord 
Tk Woo Beach st. to Essex вї................. 430 735 1895 
ma 
ar B ens N. Anderson st. across Blossom st.. 241 550 1898 
Men, 
Inox. Ее... Hanover at. to Salem st.............. 279 764 1893 
Cky 
Pin T Charles st. across Brimmer st. ...... 271 728 1895 
est.. 
P = Washington st. to Harrison ave. .... 419 597 1896 
ага 
ubi И Chambers st. to Charles st........... 1,188 2,442 | 1887-92 
а 
" Mey зод... Pinckney st. to River 86.............. 270 400 1897 
it а - 
Ney 40]... Between Huntington ave. and St. 
Botolph st., from Irvington st. to 
Риђи Garrison’ st. cer costae ey aces. 22 350 362 1899 
са 
Mey 402... Between Huntington ауе. and St. 
Botolph st., from Garrison st. to 
E П W. Newton st........ A јан је 358 874 1399 
© al 
ley 408... Between Huntington ave. and St. 
Botolph st. from W. Newton st. 
Pup к to. Cumberlimd ВЕ «асы ees 355 370 1899 
Al - 
ey 41 Between Beacon and Marlborough 
sts., from Exeter st. towards Fair- 
P bit QD QU AMA CU ic Rd 115 3109 Зе 
зац, 
Exo Between Beacon and Marlborough 
sts., from Dartmouth st. to Claren- 
lt ay CG Tite к= RON GM ONU сы с 575 511 1899 
al] 
еу 420... Between Beacon and Marlborough 
2 Sts., from Clarendon st. to Berke- 
не i ley st 580 БІЗШЕ 
alle 
У 423..... Between Commonwealth ave. апа 
Marlborough st., from Berkeley 
Public ; st. to Clarendon #6................. 580 Бї 
alle 
У 431... Between Commonwealth ave. and 
Newbury st., from Hereford st. to 
F blie 7 88 ft. west of Gloucester st........ 312 977 1899 
ey 
mo Between Commonwealth ave. and 
Newbury st., from Berkeley st. to 
Р МЫ, T o vlineton sto cde eade. ics ne 631 561 1898 
e 
У 438..... Between Newbury and Boylston sts., 
1 blic m from Arlington st. to Berkeley st.. 631 Sel БЕ sxe 
by 
Morc Between Union Park and Upton st., 
8 from 130 ft. east of Tremont st. to 
Pring t Shüwmutayve ЕТ“ 521 611 1899 
ope 908 | 1895 
22 1897 
111,159 
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List of Streets Paved with Trinidad Asphalt. — Continued. 
City Proper. 


— 
year 
Name. Location. Length.| Area. | paid: 
Prouni far wam Rete eee ааа 86,485 | 111,159 " 
Stillman 86,......... Endicott st. across N. Margin st..... 170 453 и: 
Stoddard st. ........ Howard st. to Court st............... 135 150 е 9l 
Sun Court а6,....... North st. to Moon вї.................. 151 218 y 
Temple pl........... Washington st. to Tremont st... .... 503 1681 | 7 Б 
Thacher st....... +++} Charlestown st. to Endicott st....... 208 ш | 9t 
Tileston st.......... 155 ft. west of Hanover st. across 1887 
ОА оосо. Жы Ж. Lee "a 954 346 " 
Tileston st......... Unity st. to Salem st. ................ 163 nep 
lu ткен = a |- МИ 
Tremontst.......... 21 ft, south of Beacon st. to Boyls. 1900 
ton 'sts4 ЕТЕМ ME 2,317 8,784 19 
Tremontst.......... Bb Castle Бој о mous 60 тт 189 
Trinity pl...........| St, James st. across Stuart st......... 391 1,130 9 
Бай ез 2” Stuart st. across Stanhope вї......... 262 757 " 
Unity st.............] Charter st. to Tileston st, ........ а 380 500 1 
Warrenton в4....,..| Eliot st, to Tremont Ч. omes 070 Ms >. 
Warrenton st. ...... Shawmut ave. to Washington st..... 468 910 189 
Water st............| Congress st. to Kilby st............... 255 oH " 
Мае 222. Liberty sq. to Broad 86... .. TUM. M 252 682 ya 
Wiggin aene Е Margin st. to Tileston st. ......... 107 119 1807 
Wiget st,............! Salem st. to N. Margin st............. 259 240 "m 
МАС mer. ава AL Tremonti А қ .. 64 
Charlestown. 
1801 
Austin gt............ Seminary pl. to Lawrence st. 156 45 197 
Bunker Hill st...... UST Ufa jE C, e, cens A a зы, не 150 " 
Charlestown bridge| Over Fitchburg Railroad............ 60 533 
em СИРИИ 
Moulton at.......... Easterly side of Corey st. to Vine Bt., 81 35 1897 
Moulton st.......... Vine st. to Bunker Hill st 130 = 1507 
Rutherford ave..... Devon st., 198 ft. westerly 128 ah 1897 
Шана Ж А. Bunker Hill st., 141 ft. northerly.... 141 RS 1807 
Вано вос у. Bunker НШ st., across Moulton st... 125 ER. 99 
ЫЕ hao SS и 985 3,412 
_ ла 
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Li 
'5t of Streets Paved with Trinidad Asphalt. — Concluded. 


South Boston. 


т 
Маше. Location. Length.| Area. | Year 
l= 
aes. W. Fifth st. to Gold в................ 196 448 | 1899 
Roge мол ағ W. Third st. to Bolton st............. 11 410 1892 
ТВ в 
Бі ЖАСА рн Dorchester st. to Preble st. .......... 860 480 1891 
Sixth 
~ ЭТ 160 ft. east of C at., towards D st..... 91 305 | 1897 
"Тыта 
*........ 153 ft. west of E st., across E st...... 185 769 1892 
873 Е 
Roxbury. 
Cah 
tet. 
Cabot pos m Tremont st. to Ruggles st............ 1,236 3,511 1891 
Ве... 
те Easterly side of Ruggles st. to Ver- 
abot OVER Gao a aa esis «cle 723 2,988 1892 
BU... 
Му... | Easterly side of Vernon st. to Lin- 
Co} ть Cen Pare OOo EN 484 1,390 1897 
Us 
Bye n 301 ft. south of Camden st., across 
Publie Terry в он 2,640 15,840 1896 
ац 
7504. | Between Huntington ave. and St. 
Botolph st., from 66 ft. south of 
І blie Cumberland st. ќо Publie alley 405, 534 533 1899 
all 
Eos 94 ft. east of Huntington ave. to 62 
ft. west of St. Botolph st., rear 
northeast side of Massachusetts 
Ре nvc а = соза зор о DOO 100 89 1599 
Bt. 
33755394 Bridge over ууафегутау...............|.......... 300 1898 
IUE мб Rc 
Em. eer Aa 
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1. 
List of Streets Paved with Sicilian Rock Asphalt, Feb. 1, 190 


City Proper. —À 
| | Тең, 
МАМЕ. | Limits. | Length. | Area. | La 
М | E 
АО c uisus зт Washington st. to Bradford st....... 259 1 
Albany st........... Easterly side of Stoughton st. across 1997 
Е-СопсотајвЕ 295200. te 72522 285 "T 
ЖЕТЕ, edes асе Oak st. across Nassau 86.............. 220 190" 
"Avery БЕБУ sci Washington st. to Mason st.......... 360 190 
Beacon st. ....... *-.| Arlington st. to Clarendon st. ....... 1,241 186 
Barton st. ..........| Leverett st. to Milton st............-. 427 1897 
Bradford 86......... Waltham at. to Shawmut ave........ 600 1900 
Boylston gt. ........| Eastside Arlington st. to Berkeley st. 681 1897 
СОР АБЫ й Washington st. to Shawmut ave..... 847 180 
Decatur st. ....... Washington st. to Harrison ave. .... 370 1898 
Dwight st...........| Shawmut ave. to Tremont 86......... 716 1897 
Exeter р1.,......... Chauncey st. to Harrison ave........ 170 18% 
Fabin st. ...........| Newland st. to Ivanhoe НЕ айына сат 421 n 
Fay st...............| Dover st. to Harrison ave. DOR 318 1996 
Hanover st. ........| Tileston st. across Charter St...... 315 1896 
Hamburg st......... Mystic st. to Harrison ave, ...... Sur 383 18% 
Huntington ave....| B. & А, R.R. to Cumberland st...... 1,591 1399 
Kingston st.... .... Beach st. to Essex st................. 492 
Mason st............| From a point 213 ft. south of West! 19% 
86. to 444 ft. south of West st....... 231 
Massachusetts ave.. Washington st. to Harrison aye. 189 
(southerly roadway) .............. 344 
Massachusetts ave..| Harrison ave. to Albany st. (south. 1894 
Orly Pron аулауда e ree - 318 1897 
МУО а. Castle st. to Cobb 86.................. 251 1896 
Meander вё. ,....... East Dedham st. to Malden st........ 307 159-99 
Мобе а... Washington st. to Harrison ave. .... 882 m 
Mystic st............| Malden st. to East Dedham st.. ...... 204 18% 
Mystic 66............ East Dedham st. to East Canton st.. 215 1896 
Mystic вЕ,........... East Canton st. to East Brookline st. 216 1397 
No. Margin st....... Thacher st. towards Endicott st. .... 205 1896 
Norwich st.......... Mystic st. to Meander st. ............ 221 18% 
ОМО. Washington st. to Shawmut ave..... 343 1894 
Pemberton gq...... ‚| Front of Suffolk County Court-house, 323 1895 
Princéist.coscscnaued Hanover st. to Bennet ave........ 22 293 1900 
Пиве аб san eee Salem st., 220 ft. towards Hanover ве. 213 
Shawmut ave.......| 132 ft. south of Castle st. across 1688 
Cherryist.55 б le е ae 327 
"Carried forward, ‚ейде дил а Та 18,539 
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Li 
St or Streets Paved with Sicilian Rock Asphalt. —Continued. 


City Praper. 
—— — 
N 3 
ы Limits. Length. |} Area. Te 
Br = 
қ РЕ поени зец и и 18,539 | 44,398 
Vlo 
Whi "UIT. = Dwight st. to Milford st............. 196 974 1896 
t 
More st Kneeland st, to Harvard st.......... 249 445 | — 1895 
COM 13,984 45,119 
E-— East Boston. 
eridi 
RUS с... Trenton st. to Eutaw в6.............. | 235 600 | 1900 
! 
Charlestown. 
атте 
E «od | Winthrop st. to Soley at. ............ 197 365 | 1895 
South Boston. 
Ath, 
eng 
d Bene] Went Second ве. td A 8t: |... ........ 617 916 | 1895 
eng 
à ES... Васо Св ЖЛ. ы, ш... 515 746 1892 
* Broa 
st Away, | Front of Lincoln School ............ 180 1,000 1897 
4 5655-2... 5-:..| East Sixth st. to East Eighth. ....... 566 1,083 1896 
· Bro 
adway From 196 ft. east of easterly line of 
в Dorchester ave. to А st. ........... 360 1,440 1892 
то: 
3 Car ea OASE. easterly а: 150 648 | 1893 
* Broa 
Away... New England Bridge to E st. (4-ft. 
в пега ЈАР Иве ее ае. 1,487 1897 
Тод, 
dwa -| 150 ft. west of F st. to 267 ft. east of 
в БЕТ ВЕ Gee oed e . 448 1,544 1897 
* Broa, 
dway... 267 ft. east of F st. to 44 ft. west of 
ДЕ | тоғы... eere 410| 1,818) 1898 
E — 8,246 | 10,682 
Roxbury. 
Со) 
thug ave А7 
„| Terry st. to within 61 ft. north of 
unti ВОН. 884 ° 5,304 1896 
n 
пате,,... Easterly side of Cumberland st. to 
Untin Massachusetts ave. ................ 747 4,150 1896 
gt; 
9n aye Massachusetts ave. to Gainsborough 
БЕСІ. 587 3,372 1896 
2,218 12,826 


140 


1,556 1896 


ЕЕЕ 
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1. 
List of Streets Paved with Seyssel Rock Asphalt, Feb. 1, 190 


City Proper. 


— а 
year 
МАМЕ, | Limits. tant. Area. | Laid 
189) 
Genesee ві.......... Harrison ave. to Albany st.......... 505 1,122 a 
1 
Mason 86............ 444 ft. south of West st. to Avery st., 123 265 a 
1 
о suse ss Brighton st. to Spring at............. aos 274 E 
1 
Oswego st.......... Harrison ave. to Albany at.......... 506 1,068 oot 
1 
БАШ Б бемане Emerald st, to Village 86......: РЕ 133 236 aot 
1 
Pelham st...........| Washington st. to Shawmut ауе..... 320 693 "m 
Public alley 102,....| 23ft. south of Marshall st. to Creek 8q. 182 184 150 
Public alley 702.....| Worcester st. to W. Springfield st... 222 222 > 
Public alley 708..... Between Newland st. and Public 190 
alley 102. .......... “Жен... 116 103 " 
Waterford st........| Washington st. to Shawmut ave. .... 316 54 7-99 
8917 
Paul st..............| Village st. to Tremont st............ 276 ee 
3,007 _ 
Other Asphalt Streets. T 
| | 
МАМЕ. | Location. Length. | Area. | La! 
Harris gt....... e| Hanover st. to North st. (coal tar, 25 
Ауегв)....... Kr xi ЕТИ: 294 42 
Massachusetts ave..| Columbus ave. to Tremont st., north- 622 1897 
erly roadway (asphaltina)........ 267 1,62 
Public alley 422.....| Between Commonwealth ave. and 
Marlborough st., from Arlington 62 
st. 70 ft. westerly (tar concrete).... 10 
Public alley 436..... Between Commonwealth ave. and 516 
Newbury st., from Berkeley st. to 
Clarendon st. (tar concrete)....... 580 
I st., South Boston. East Broadway to East Fourth st. 097 
(coaltar; Ayer EVI N Ге... enn 272 1, №: 
Е. 
1,483 5,672 
Ше 
Summary. yds 
Trinidad asphalt ......... 51,210 feet, or 9.70 miles, or 109204 Ya - 
Sicilian rock asphalt...... 19950 © и 37 40“ Ee e 
Seyssel rock asphalt....... 8,007 “ “ 057 « = 5 550 TS 
Other asphalts............ А) ces е ФЕ авы жс 1 
tk 
Total sheet asphalts...... 75,910 “ 41497 “ + 242,000 и 
Asphalt blocks........... 9,124 “ “ 949 в & 4 2 
t 
Toa ATTORE 18,034 ч “салт и “ 947,168 
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е” 
Comparative Cost, for the Year 1900, of Patching Asphalt рау 
ments, having no Maintenance Guarantee. 


Trinidad Asphalt. 


Шы е 
cost 
Area Average “а, 
PAVEMENT LAID. | square yards. Cost. рег 8d- yard 
‚028 
2,079 $47 39 $0 4 
Br 
920 128 40 " 
E 
2,700 315 09 1 
‚05 
4,883 280 43 c 
.0 
1,665 144 92 " 
.26 
1,142 307 43 Е 
‚07 
а р cee cal 16,502 1,284 67 E 
RU 
26,113 2,153 20 7 
nl 
7,492 862 88 T 
5,609 336 17 -— —— 
69,035 $5,860 58 ж/е 
* Not including Columbus avenue. in 1288. 
1 Harrison avenue, part of which has been resurfaced, included 1 
2 Including Oxford street, which was laid 1n 1895. 
Sicilian Rock Asphalt. 8 
е Cost 
~ Area Average ard 
PAVEMENT ГАТР. square yards. Cost. per 8d: 7 
0.106 
io Д-т” 3,483 $370 13 $ 026 
соевое e о A а 2,198 71 02 025 
ре ыға КыЛ 6,937 175 08 E 
13,148 


6 23 
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Street Mileage. 


anche following table shows the length of public highways 
d Character of the pavements, February 1, 1901. 


кА = ТЕ | Ћ ЛГ 
emus. | 41|24/82|1213 | Ж 
8 е 18 |959, NE = 5 
4 |5 |È d pe Ed | Ы 
Year 1899 Teport, .... | 13.80 | 86.97 | б. | 0.80 | 1.01 | 280.57 | 95.98 | 10.42 | 489.55 
“тагу 1, 1901 
Уз s. 12.09 | 45.00 | 0.06 | 0.66 | 0.67 | 25.84 | 0.34] 0.35 | 85.01 
“Tlestown,.... Gan з» (ж. жЕ. ж... BA Ы ае 0.02 | 23.07 
“St Boston... Dom атаа 0.13 | 8.39 | 14.28 | 0.14 | 27.77 
йы. Boston 088: | то е е” 0.05 | 21.05 | 1.94 | 4.93 | 43.32 
Wast A. WESS E. 1.55 | 9.54 |....... 0.14 | 0.02 | 67.86 | 7.42 | 1.99 | 88.52 
CR shore ДРВА ОЕ ЕИ e cct 54.69 | 24.27 | 0.88 | 80.04 
Ta НТК Т о р И ИИРИК 76.61 | 19.80 | 1.03 | 101.68 
=: Ж (Дт n uma хуш... 24.20 | 17.88 | 0.13) 42.24 
ED ^A Еее к 48 
КЕЛ. %14.76 | 187.83 | 0.06 | 0.80 | 0.87 |29213 | 85.93 | 9.47 | 491.85 


ће аһоуе districts refer to areas enclosed by the original boundary lines. 
t o Мн amount 0.40 miles = asphalt blocks. 
43 f this amount 8.24 miles = granite block paving on concrete base. 

41 miles of public alleys, chap. 298, Acts of 1898, included in this table. 


Тош length of public streets, 491.85 miles. 
missi сте have been laid out and accepted by the Street Com- 
соты 1618 during the year 1.59 linear miles of public streets ; 
and Sons to previous measurements on account of revision 
j other causes show an increase of .71 miles, making a 
net increase of 2.30 miles. 


fo © Tate of increase from year to year is shown in the 
low; 
Dg table: 


1859 

СО *- -111,50 miles, | 1881.....355.50 miles. | 1802...._.484.59 miles. 
1870 77%: -201.32 м 1882..... 359.85 “ 1893..... 443.34 “ 
187g 7.2014) м 1883.....367.99 “ 1894... . 44765 © 
187477: -209.94 м 1884..... 374.10 “ 1895..... 452.12 © 
18757°-.813.9) « 1885..... 319.60 “ 1506-42 456.11 « 
1876. .318.58 u 1886..... 383.55 “ Поди 459.12 “ 
1870 39750 ш 1887..... 390.80 “ 1898..... 471.19 “ 
1876. 7.33339) 4 1888..... 39212 © 1899..... 479.47 ч 
1870: "-.340.39 « 1889.....391.84 “ 1900.....489.55 « 
18802-45 10 us ШЕТ 404.60 “ 1901..... 491.85 “ 


ЕЗ 409.60 “ 
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INCOME. 


wit tement showing the amount of bills and cash deposited 
City Collector, less bills withdrawn, for the year ending 


Bun 91, 1901, by the several divisions ef the Street 


artment: 
Bridge Шашып 272-202 27 і917 
шшс and Cambridge Bridges . : : 392 35 
a, Division MERC Ж 164,241 49 
E Din. . . . . = 10,088 81 
ПИ у Ово 2... 72 — 1010884 
EN on 2022... 727 80,812 92 
Sa. CleaningDivisin 0... 2,264 38 

ШІ йш. . „ .- . . 186588 91 


$455,111 90 


S ! : О . 5 

du tttement showing the amount paid into the City Treasury 

the 28 the same period оп account of the several Divisions of 
“Street Department: 


[ мы... . . n $479 17 
En and Cambridge Bridges . З $ 392 35 
үр Division Реке: 164,091 49 
Ва: 18 Division . : р Я . А 8,817 14 
Sewe, У Division - з қ : з 7,426 07 
о lvision . à : : : ; 70,057 50 
Su, Cleaning Division . К Е : 1,522 75 

тов 7.5] l1 448991 81 


$401,077 78 


CENTRAL OFFICE DIVISION. 

s. EXPENSES OF THE CENTRAL OFFICE. | 
е current expenses of the Central Office the City 
dollar. @ppropriated the sum of twenty thousand ($20,000) 

* Which was expended as follows : 
Иа... о. 817985 01 
€neral office expenditures .. 5 2,759 65 


leay; Total . à 3 : А $19,994 66 
“ере а balance of five dollars and thirty-four cents ($5.34), 
Was transferred to the City Treasury. 
Respectfully submitted, 
B. T. WHEELER, 
Superintendent of Streets. 
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APPENDIX А. 


КЕ 
Ровт OF THE DEPUTY SUPERINTENDENT 
OF THE BRIDGE DIVISION. 


927 AND 928 TREMONT BUILDING, 
Му, В Boston, February 1, 1901. 
SEIS WHEELER, 


Superintendent of Streets : 


ч ка % SIR. T respectfully submit my annual report of 
Divis Penditures, income, and operations of the Bridge 
ing On of the Street Department for the financial year end- 
Ку 31, 1901. 
S ii e ied in this report will be found a detailed statement 
brig ©xpenditures, a description of the work done on each 
holly 8150 а tabulated account of the bridges supported 
ang of 9r in ‘part by the City of Boston, widths of bridges 
Char м талу openings, widths of roadways and sidewalks, 
Sation, E pavements, number of openings made for navi- 


шь оба] number of bridges in Boston is 155, not includ- 
Canal ра. Eight of these bridges, namely, Harvard, 
Street’ pr Son Point, West Boston, Essex street, Cambridge 
Зее Stern avenue to Cambridge, and North Harvard 
бата A Connecting Boston and Cambridge, are under the 
the N two commissioners, one of whom is appointed by 
of the zor ot the City of Boston, the other by the Mayor 
. One} У of Cambridge. 
ШІ Dart год and fifteen bridges are supported wholly or 
brid es _ the City of Boston, 28 of which are tide-water 
У rai], Provided with а draw, and 40 are wholly supported 
Of a ‚ Corporations. 
леу 'de-water bridges there are 13 of great importance, 
лі. pos, alden and Mt. Washington avenue, operated by 
уефа бг; the new Charlestown bridge, Summer street, 
Oper, P reet, Chelsea [North], Federal street, Dover street, 
° Оу electricity; Warren, Broadway, Congress 


et, and Chelsea [South], operated by steam-power. 
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Work necessitating new floor beams, new deck, = 
sheathing, has been performed on Allston, Blakemore st" { 
Massachusetts avenue, Mattapan, and Swett-street bri st 
New sidewalks on Massachusetts avenue, Mattapan, еф 
Fourth street, Dover street, Federal street, Beacon ST 
Milton, Malden and Dartmouth-street bridges. јаке“ 

Tronwork has been scraped and painted on Allston, В 5 
more street, Massachusetts avenue, Chelsea [North], At ok 
street, Gold street, Dartmouth street, Albany street, Bro 


line avenue, and Neponset bridges. бөл 
Bulkheads have been strengthened on Swett street, 14 
Park street, and Williams-street bridges. fence 


Piers have been rebuilt, new floor laid in boiler-room, f 
repaired and painted, machinery repaired, sidewalks rede 
and concreted on Warren bridge. g 

Draw has been widened, new piers, new wheel-guardés 
new machinery, on Chelsea [North] bridge. 

Two shelter-houses have been erected on Summer 
bridge. у 

Roadway has been repaved оп Congress-street bridg 

Summer street extension із now open to travel #0 
Boston, the bridges having been completed. кене 

Extensive repairs һауе been made on Winthrop br! |. агаў 

Piers have been rebuilt, and the foundation of the 0 
removed from Dover-street bridge. 

The bridge over Ipswich street, in the parkway, 
completed. ай 

The new Malden bridge, between Charlestow?’ fore 
Everett, is being constructed, and will be complete 
the close of the present year. consid: 

If the proposed new Broadway bridge, now under sp cial 
eration, is not constructed early in the coming year 2 8 idi 
appropriation must be made to put the bridge іп 900 
tion, and to rebuild the piers. prid 

Congress street and Mt. Washington-avenue ti 
should be rebuilt. І would recommend that early 29 
taken, especially on Congress street. ways 0 

The machinery, piers, fender-guards, and e pridge? 
Meridian-street bridge, Chelsea [South] and Neponse 
are in need of extensive repairs. cons 

Many of the bridges аге old, and require much те rjatio” 
tion, and as a large per cent. of the maintenance appror en! 
is required for the actual operation of the bridges Р ster” 
of draw-tenders, etc., I would recommend that whe ша је 
sive repairs are needed, special appropriations 8 
made for that purpose. 


street 


South 


has bee? 


ge 
5; 
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воће headquarters now occupied by this Division at South 
n nave been acquired by the New York, New Haven 
that artford Railroad Company, and I would recommend 
гесе uilding, to be used аз a stable and storehouse, be 
E En the lot owned by the City of Boston, on Broadway, 
18 Corner of Dorchester avenue. 
irony, ег attention has been given to the painting of the 
Thos under the floor of the different bridges. 
si + “Өтсе employed оп the tide-water bridges has been 50 
4 x ы that there із now on duty at all times either the 
th а ender or his first assistant. The work performed by 
factor Іп charge of these bridges has been generally satis- 
ditio У; they have kept the piers and premises in good con- 
en and no accident has been reported that could have 
attributed to their carelessness or negligence. 
ang 21е inland bridges have all been carefully looked after, 
гем “roughly swept each week. 
9f ре © has been exercised in keeping on hand duplicate parts 
have ie and machinery, and by so doing, due precautions 
nayi 26 taken against inconvenience to public travel and 
Bation. 
Respectfully yours, 
WALTER REED, 
Deputy Superintendent. 


OBJECT OF EXPENDITURES. 


ADMINISTRATION. 
Prine expenses : 
Запа 204 stationery . — . . 8704 35 
v Office expenses z А 22067 
Salas. = 8925 02 
Before, of Deputy Superintendent and clerical 
м Нез 4 . . А ч . Е . 6,860 08 
ioarg 2 9f Supervisor and Foreman . А А 8,818 91 
hor eputy Superintendent’s horse and extra 
п 613 69 
Паре on real ее... o| 250 00 
One at Deputy Superintendent’s house - 84 98 
Amount expended, administration х . $11,997 63 
Аде. MAINTENANCE EXPENDITURES. 
ПИ. ‚ 0. v 0. . о. 911997 68 
басен, | 0 27-7 92,788 57 


One 
ried forward. . . .  . . $104,786 20 
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E 0 

Brought forward 5 1 ' J | $104,786 | " 

On inland bridges 9 < 4 : : ; 20,148 70 

North yard and stable А - А А ; 40% 52 
South yard and stable - А : f . 8,12 

М я 

Vici emo ағы a ae ee eel $188,580 5 


FINANCIAL STATEMENT. 
Maintenance Appropriation. 
Appropriation 1900-1 


Received from Boston & Albany Railroad Company 5 At 
for work done in 1900  , 4 è . А 11 
Received from New York, New Haven & Hartford 90 04 


Railroad Company for work done in 1899 . A a 
Total . ; м ; : E . : 8173.200 


Amount of expenditures from February 1, 1900, 80 56 
to January 31, 1901 . . ( . М : 5188,02 30 
Transferred to Sanitary Division . | - к 40 47 23 


Transferred to Street Cleaning Division : » , 
Unexpended balance (transferred to City Treasury 639 36 
January 31, 1901) . : : 3 - . 20, 


—— 45 
Total , - : 5 ; - à : $173, = 


ON: 
SPECIAL APPROPRIATIONS IN Снаквв or Вкірок 11%181 


==== 
on 
е ded lances 
Appropria. ERICH Ba hand oy | 
NAME OF APPROPRIATION. lous and lto Jan. 31, 1901, Jan. 81, Ё 
alances, T 
and Transfers. E-— 
Ml Бин И |ы MR ин 
Congress-street bridge, reconstruction, $3,699 25 $3,699 25 
ha 00 
Dover-street bridge, tearing out vid 1,916 
WOME ст они D de. d OS 2,000 00 84 00 p 
Harvard.street bridge, reconstruction.. 2,045 76 2,045 76 
Warren bridge, redecking old рјегв.... 4,000 00 4,000 00 mr) 
ТОН ЕЕ: 1,000 00 60 00 E 
= el у БИЕК 
$2,806 Е: 
ТОН алт. | 32,4501 | $9,889 01 
Amount of expenditures February 1, 1900 to 889 01 
January 31, 1901. . ь . : 2.856 00 
Balances unexpended е 5 B о . И 
P IT 01 
2,745 


Amount of appropriations . 6 : . 512 => 
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Axounrs CHARGED то SPECIAL APPROPRIATIONS IN CHARGE 
OF OTHER DIVISIONS. 
Chelsea 719 Сеше өз ANS SDE Amount expended. 
Reserve se, widening opening, north draw — . $304 61 
und, settlement of claims . : Е 388 00 
Total | $642 61 
Amount G у 


ар "pended and charged to maintenance 
Amo Ptiation , — , .  . $188,580 56 


ent expended and charged to Bridge Division 
БЕ... ах 9,889 01 

in ч. expended and charged to appropriations 
“arge of other Divisions .  .  . . 642 61 
Gr ЕЕ 

"and total of expenditures February 1, 1900, to 
Anuary 31, 1901 mje Mies а. 8149, 14 98 


E letaileg statement of expenditures and description of work 

Or in 194 follows; also a list of those bridges maintained wholly 

їй Part by the City of Boston; statement of the public landing 

m ор.) 1186 of cable-houses and boxes; also buildings on bridges 

AM of this Division; number of draw openings made for 

Pide, ton; width of draw openings, and table showing widths of 
а апа kind of roadway and sidewalks. 


Br TIDE-WATER BRIDGES. 
Pata °adway bridge (over Fort Point channel). 
Ate heg 


ferent eck, repaired sheathing under nine dif- 
Pier 4 Orders, repaired engine, machinery, fence, 
Labo,’ 22d sidewalk : 
Materia) D CELO 5.963050 
* . 891 14 
1,571 64 
ача. ехрепвев: к 
Зарр, 3 а nd 4o» 29 
. . 4 879 85 
5,801 64 
ban $7,373 28 
Eo town bridge (from Boston to Charles- 
ей 5 4 
Baran Sheathing in various places, electrical ap- 
Labor 'S and concrete sidewalk, also reset buoys. 
552-222 5674 61 
. Е 950 10 


81,624 71 


бот. P: 
Bled forvard . ; : ‚ $1,624 71 $7,373 28 
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Brought forward : : . $1,624 71 
Regular expenses : 
Salaries. 2 а . $7,077 60 
Supplies . . 5 а 21999 


————— 7,297 59 


Chelsea bridge [North] (over North channel, 
Mystic river). 
Patched sheathing, repaired foundation under 
sprocket wheel, iron fence, and machinery, reset 
buoy, and painted new draw: 


Labor y Е : . $725 86 
Material . 5 . . 748 02 
= $1,473 88 
Regular expenses : 
Salaries i ы i . $4,849 78 
Supplies . н - 214 46 
— —-——— 5,064 19 


Chelsea bridge [South] (over South channel, 
Mystic river) . 
Patched sheathing, repaired sidewalk, engine, 
machinery and water-pipes, and painted draw- 
house. 


Labor А : Я . $393 75 
Material . : 5 3 478 71 
- $872 46 
Regular expenses : 
Salaries , : 3 . 84,667 48 
Supplies . 2 2 8 289 57 
-- 4,957 05 


Chelsea-street bridge (from East Boston to 
Chelsea). 
Sheathed draw, made general repairs, and painted 
rail on draw. 


Labor А - қ . 969 25 
Material . - : : 158 07 
—— —— $222 32 
Regular expenses : 
Salary , 4 ; . $299 00 
Supplies . й : | 25 60 


——— 324 60 


Carried forward . 


$7,373 28 


8,922 30 


6,588 07 


5,829 51 


546 9? 


8 
$29,210 0 
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с Brought forward У ‘ ç 
отитегсја! Point ог Tenean bridge (Dor- 

Sh Chester), 

еа draw, patched sheathing, put on new 

n арз, ang painted draw. 

abo, 


: $93 75 

aterial 51 97 

Re | HL 79 
oy Sul: А 
Salary т SUM dud 5 ЖО, 
Congress, street bridge (over Fort Point 
S ànneb, 

heath 


9d the draw three times, patched the same 


nations times, made general repairs, repaired 
Daina! 4 TY, engines, and built shelter houses and 
Uu 5а 
а 
ET . $1,485 44 
erial 1,711 22 
— ——— $3,196 66 
Sal gular expenses : 
ES NU. 1k $9452 98 
кез, 792 55 
== 6,175 53 


b 
Shoat -Street bridge (over Fort Point channel). 
оп hed the draw, patched same, new sidewalk 
ang 2%, put in oak headers, repaired machinery 


: 4 elec i 
копу са] apparatus, reset buoy, and painted 


е о 
F д 838 76 
Reo. e $1,746 12 
Salant €Xpenses : 
"DDlieg í я Е . мај 
———— — DY BO 


treet bridge (over Fort Point 


Wa] S Water-way, sheathed draw twice, new side- 
Pipes “Paired сар on pier, gear wheel, water- 
Labor ag machinery, and reset buoy. 
ateria] « . А . ыы 25 
— $1014 43 


I ан 4 А . $1,014 43 


899,210 08 


195 72 


9,372 19 


7,083 72 


845,861 71 


10 City Document No. 88, 


Brought forward К : . $1,014 43 
Regular expenses : 
Salaries : - a . $4,703 50 
Supplies . Р > 5 112 46 
4,815 96 


Granite bridge (from Dorchester to Milton). 
Repaired and painted fence, 


Labor : : : - $45 50 
Material . 5 : : 5 57 
$51 07 
Regular expenses : 
Salary в 5 0 5 о . 239 20 


L-street bridge (over reserved channel at junc- 
tion of Congress and L streets). 

‚ Patched sheathing, sheathed the draw, put in oak 

headers, repaired fence, boat, engine and ma- 

chinery, reset buoy, and painted draw- house. 


Labor ; қ : . $291 06 
Material . ' Q о 416 75 
- $707 81 
Regular expenses : 
Salaries . А К ‚ 84,208 86 
Supplies, i : : 406 68 
— 4,610 54 


Malden bridge (from Charlestown to Everett), 
Patched sheathing several times and built new side- 
walk. 


Labor 4 4 . . $390 19 
Material . : Е ` 58 04 
= $448 16 
Regular expenses : 
Salaries. : - . $3,648 21 
Supplies . А . . 68 40 
= 3,711 61 


Meridian-street bridge (from East Boston to 
Chelsea). 

Patched deck and sheathing on draw and deck on 
pier, calked deck over motor, repaired electrical 
apparatus and machinery, and reset buoys. 

Labor ; ‘ А . $539 11 

Material . А Қ ЦО) 


81,690 91 


Carried forward . : - - $1,690 21 


$45,861 71 


5,830 39 


290 27 


5,318 85 


4,159 77 


$61,460 49 


STREET DEPARTMENT — BRIDGE DIVISION. 11 


Brought forward à : . $1,690 21 
Regular expenses : 
Salaries . - Е . $3,784 07 
Supplies . - Е E2918 ТУ 
pa: 4,075 22 


Mt. Washington-avenue bridge (over Fort 
Point channel). 
Patched deck and sheathing several times, re- 
paired water-way, latch, wheel-guard, machinery, 
and built new chimney in draw-house. 


Labor . А А 5 . 8570 90 
Material . қ : . 854 64 
------ $925 54 
Regular expenses : 
Salaries . A Б . 98,758 17 
Supplies . : Е s 09 9 
== 3,926 86 


Neponset bridge (from Dorchester to Quincy). 

Sheathed draw, put in new headers, repaired box- 
cover, boat, wheel-guard, and painted fence and 
iron girder on draw. 


Labor Я с : . $259 00 
Material . с c А 224 04 
— $483 04 
Regular expenses : 
Salary ; с : . $398 84 
Supplies . s у 4 1 19 
400 08 


North Beacon-street bridge (from Brighton 
to Watertown). 
Patched deck and sheathing three times. 


Labor и 2 l . 885 00 
Material . adm 2 75 44 
-- 8110 44 
Regular expenses : 
Salary тыс “је. 99 84 


Summer-street bridge (over Fort Point chan- 
nel), 
йик sheathing, repaired latch, track, cap on 
Pier, machinery, iron fence, cable and chimney, 
and built two shelter houses. 
abor у : : 27 932026 
Material . : а ‚ 217294820 
------ $1,624 56 


Carried forward . - х . $1,624 56 


$61,460 49 


5,765 43 


4,852 40 


883 07 


210 28 


$73,171 67 
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Brought forward A A . $1,624 56 
Regular expenses : 
Salaries  . c : . $4,534 85 
Supplies . : Е А 651 19 
——— 5,186 04 


Warren bridge (from Boston to Charlestown). 
Sheathed draw twice, patched sheathing, repaired 

stable, fence, float, sidewalk, engines, machinery, 

trucks and water-pipes, and painted fence. 


Labor В - 2 . $1,906 61 
Material . - А z IS 
= $4,031 71 
Regular expenses : 
Salaries : + à . $5,299 57 
Supplies. с : 5 740 16 


------ 6,039 73 


Western-avenue bridge (from Brighton to 
Watertown). 
Patched sheathing and sidewalk, new bunter, re- 
paired boat and latches. 


Labor А в ; - $60 25 
Material . К = А 46 02 
8106 27 
Regular expenses : 
Salary ^ - : . $167 84 
Supplies . $ ý 2 6 44 
174 28 


Winthrop bridge (from Breed’s Island to Win- 
throp). 
Sheathed bridge, and repaired sidewalk and sheath- 


ing. 


Labor : : s . $138 50 
Material . . А тев 
$510 34 
Regular expenses : 
Salary с Е 4 . $150 00 
Supplies. 2 с - 2 50 


152 50 


Sundry Expenditures оп tide-water bridges. 


Oak lumber for headers and other ma- 
terial ` А i : Я 264555999 


Carried forward . a à . $585 99 


$13,171 67 


6,810 60 


280 55 
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Brought forward 200.00. $585 99 $90,997 10 
€gular ex E 
S 5 penses: 
BEER , . .—$8 8 
"pplies — s . 585 59 
614 48 
EP" оп 47 
Public Landings. 
East Boston : 
Regular expenses : 
E. $250 00 
pes 25 00 
m $275 00 
L ries Point: 
P doe $16 00 
Ве cular expenses : 
E - = 800 00 
316 00 
ка. 591 00 


Total expended on tide-water bridges  . . $92,788 57 
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RECAPITULATION. 


Table showing Expenditures on the Tide-water Bridg® 
February 1, 1900, to January 31, 1901. 


Repairs, Labor, Regular Ex- 
Nane ог Bunce, | Timbe, ел. | pengea Salaries, | oil 
Painting. Supplies. e 

Broadway.......... ....... "x $1,571 64 '$5,801 64 87273 ® 
Charlestown ............. Ба г 1,624 71 7,207 59 8,922 9 
Chelsea (North)................. 1,473 88 5,064 19 6188 07 
Chelsea (Зошћ)................. 872 46 4,957 05 5,839 5 
Chelsea street................... 222 32 324 60 е” 2 
Commercial Point..... ЕЕ. 145 72 50 00 19? s 
Congress вітееб......... ....... 3,196 66 6,175 53 ма У 
Dover atreet........... ЖИ жы! 1,746 12 5,287 60 7,088 72 
Federal вітеей................... 1,014 43 4,815 96 би 
Granite........... meets 51 07 939 20 62 
І, street......... wee m 7 707 81 4,610 54 ы, 
Malden mem у.н 448 16 3,711 61 419 71 
Meridian street.................. 1,690 21 4,075 22 5,762 6 
Mt. Washington avenue........ 925 54 3,926 86 ығ б 
Меропвев «t ж ыд. ener eon 483 04 400 03 ше 
North Beacon street............. 110 44 99 84 d а 

Бате вее. 1,624 56 5,186 04 es 
атте c Pr 2 4.081 71 6,039 73 шие. 
Western avenue to Watertown. 106 27 174 28 ~ “ 
ЈУ о гора ысты == 510 34 152 50 и 
Sundry expenditures..... UE 585 99 614 48 1,200 00 

Public landinga................ 2 16 00 575 00 e 
3 
тона. $23,159 08 | $69,629 49 900,788 


м 


бағы 
осо. . . . e «| $4184 45 
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INLAND BRIDGES. 
Albany.street bridge (over Boston & Albany 
Sh Railroad). 
*athed twice, patched sheathing and sidewalk, 
Р Painted top and underside of bridge. 
PU не ~ ге $599 75 
cu ТАТУ 
------- $1,014 06 
Allston bridge (over Boston & Albany Railroad 
е at Cambridge street). 
in deck and new sheathing laid, patched sheath- 
om and painted beams. 
Tod n А . 81,849 50 
ш, fas о 1,894 88 
se Em 
^Shlang street bridge (over New York, New 
ai - & Hartford Railroad, Providence Divi- 
n). 
0р 
La red and painted fence. 
ateri $91 25 
ұғы 18 32 
109 57 
А 
“топе bridge (over New York, New Haven 
b Hartford Railroad, Shawmut Branch, Plym- 
Pate, Н Division). 
Labo. 4 sheathing. irum 
Merial “68 
A --- 8 18 
t 
Lens-street bridge (over New York, New 
dom & Hartford Railroad, Midland Divi- 
5 ? 
ч Sheathing and sidewalk. 
ateria] $39 00 
Bea 42 25 
“on-street bridge (over Boston & Albany 
у, това). 
Ba - 
Aho,“ апа patched sheathing. 1 
TEM бы 292 56 
366 06 
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Brought forward 5 - - М 
Beacon-street bridge (over water-way). 
Sheathed and patched sidewalk. 


Labor : à ; 2 3 $43 50 
Material . b о š : : 140 16 
Beech-street culvert (at Central Station, West 
Roxbnry). 
Patched deck and sheathing. 
Labor : . Е Е . $21 75 
Material . Я 2 3 : : 181 


Berkeley-street bridge (over Boston & Albany 
Railroad). 
Patched deck and sheathing three times, and painted 
ironwork on top. 
Labor Е 3 5 A ‘ . $142 95 
Maternal . у . 5 А 5 66 88 


Berkeley-street bridge (over New York, New 
Haven & Hartford Railroad, Providence Divi- 
sion, old location). 

Patched deck and sheathing and repaired concrete 
walk. 

Labor 5 5 - ; 5 . $109 50 

Material . c 5 5 : : 162 62 

Blakemore-street bridge (over New York, 
New Haven & Hartford Railroad, Providence 


Division). 
New deck, sheathed entire, and painted iron beams 
and top. 
Labor = : d = 5 . $423 75 


Material . я : А а г 426 69 


Boylston-street bridge (over Boston & Albany 
Railroad). 
Sheathed, new sidewalk, cleaned and painted iron 
beams. 


Labor : Р " : А . 8887 00 
Material . ғ : E : : 641 96 
Broadway-bridge (over Boston & Albany Rail- 
road). 
Put in deck, sheathed and repaired fence. 
Labor З I : T : . $122.25 


Material . 4 3 Я , Е TORS. 


Carried forward . 


84,784 49 


183 6 


23 56 


208 6 


272 1 


850 | 
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B Brought Sorward А Я ; 7 
ookline-avenue bridge (over Boston & 
hany Railroad). 


Rena: 
Paired fence and painted ironwork. 
К. 8151 00 
ұла) 116 41 
Byron-street bridge (over Boston, Revere 

Sie Sach & Lynn Railroad). 

it еа the bridge. 

ле da регеа 818 00 
Залы MN 92 04 
C 

NImbus-avenue bridge (over Boston & 

Se lbany Railroad). 

ДЕ hed ana painted ends of girders. 

weet 841 95 

“ш 110 63 
< 

Ne," Wall-street bridge (over Stony brook). 

ip. ; Sidewalk, 

E^. ЗОРУ GO 
7 САСИНИИЫРЬ 60 14 
C 

poe Farm bridge (over Boston & Albany 

Pain ilroad at Commonwealth avenue). 

Lay, ^^ iron fence. 

о 855 00 
teria] а . . - . . 7 00 
Co 

m te-street [foot] bridge (over flats East 

By on), 

Supe tender 200. $728 00 
^on ONE 28 96 


a 
А Outh.street bridge (over Boston & 
Ви Т “ny Railroad). 


hey 19% floor timbers, patched deck, sheathed, 

БИ "alk in part, cleaned and painted entire 
L idge p 7: 

" з 


i d Б 
teri . 2 ; - А . 81,058 75 
B... '650 68 
nm. 
ried f orward . 


$7.484 


267 


110 


151 


12 


62 


756 


1,709 


17 


26 


41 


04 


88 


64 


00 


96 


43 


$10,614 62 
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Brought forward : 2 3 5 ) 
Dorchester-street bridge (over New York, 
New Haven & Hartford Railroad, Plymouth 


Division). 
Patched sheathing. 
Labor Я : : : 2 а 52 50 
Material . о о 5 : 5 61 78 


Everett-street bridge (over Boston & Albany 
Railroad, Brighton). 
Patched sheathing twice. 

Labor : : : 5 5 . $45 50 

Material . о : : 5 277 136828 


Ferdinand-street bridge (over Boston 4 
Albany Railroad). 
Patched sheathing, repaired sidewalk and fence, 
painted fence and sheathed. 
Labor 5 : 5 5 г о 871 00 
Material . : : s 5 : 8 96 


Florence-street bridge (over Stony brook). 


Repaired sheathing. 
Labor : Е z s 5 Я 815 25 
Materia] |. b A 2 : : 60 04 


Gold-street bridge (over New York, New 
Haven & Hartford Railroad, Midland Divi- 


sion). 
Sheathed the bridge. 
Labor 4 : B 5 i . $114 00 
Material . я 5 б 3 С 29 71 


Huntington-avenue bridge (over Boston & 
Albany Railroad). 
Sheathed, also patched sheathing. 
Labor a ; 2 : - 858 25 
Material . 6 5 з * 2 878 27 


Irvington-street [foot] bridge (over New 
York, New Haven & Hartford Railroad, Provi- 
dence Division). 

Patched platform. 
Labor Г : А Р З : $8 00 
Material қ š 5 7 5 А 76 


— 


Carried forward . 


$10,614 


181 


79 96 


2% 


= 


143 
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кетони Jorward А қ А г 
"e, $$-street bridge (over Stony brook). 
Daireq fence, 


$11,604 92 


abor 
Е 1 25 
Сх” 
eps Eh «street fence (under Broadway bridge). 
Гей fence four times. 
Wor я 
Li 62 90 
8 бөгеп Park-street bridge (over Stony brook). 
Labo 'ed, repaired supports, and patched sheathing. 
" 
EEUU ou 
= 128 25 
“Sachusetts-avenue bridge (over Boston 
New Albany Railroad). 
Таку с in part, sheathed the bridge entire, 
Paint eq _ deck and sheathing, scraped and 
Labor ed iron beams and-fence. 
ateria] қ 4 . - А è veli 22 
Ма 1,009 12 
у асћизе -ауепше bridge (over New 
has ^ New Haven & Hartford Railroad, Provi- 
eat} же Division). 
о жы the bridge entire, and built new sidewalk 
Labor °rth-easterly side. 
Пи. ~ ~. 8138 25 
. А а 230 81 
att - 369 06 
Қау, ч Рап bridge (from Dorchester to Milton). 
Labor ‘вет, deck, sheathing, and sidewalk. 
ҮС па l о ps г 
Nor, 769 68 
аа рр One-halt of this amount was paid by Metro- 
T аты Jommission, they paying as an offset, bill 
M 87 used on Swett street. ' 
T 4 
New жу bridge (from Dorchester to Milton). 
Labor “walk, old one repaired twice. 
ENSE C us a ai #59 25 
| 84 91 


su 
“ried forvard 2 : - 5 F . $14,025 09 
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Brought forward : 5 5 
Shawmut-avenue bridge (over Boston & 
Albany and New York, New Haven & Hart- 
ford Railroad, Providence Division). 
Sheathed and repaired old sheathing. 
Labor è à ? Я Я : $52 00 
Material . d 5 2 5 Я 104 45 


Swett-street bridge (east of New York, New 
Haven & Hartford Railroad, Midland Division). 
Patched sheathing, put in new deck, sheathed, 
repaired foundations, and painted fence. 
Labor s , : : а . $1,028 00 
Material . : 5 с Р ; 803 70 


Norse. — Lumber to the amount of $388.50 used, not 
included in the above, was paid for by Metropolitan 
Park Commission as an offset to work done on Mattapan 
bridge. 


West Fourth-street bridge (over New York, 
New Haven & Hartford Railroad, Plymouth 
Division). 

Patched deck and sheathing under nine different 
orders, sheathed and put in new sidewalk in part. 


Labor . қ Р у А : . $767 38 
Material . s S | я . 1,674 75 


West Newton-street bridge (over New York, 
New Haven & Hartford Railroad, Providence 
Division). 

Patched deck and sheathing three times, sheathed 
north-easterly roadway, and painted fence. 

Labor с : : : й у 78 50 

Material . : 9 o 5 : 72 07 


West Rutland-square [foot] bridge (over 
New York, New Haven & Hartford Railroad, 
Providence Division). 

Built new sand-box. 
Labor 5 à ү 7 | : $11 50 
Material . п a 5 2 . 1 09 


Williams-street bridge (over Stony brook), 
' апа culvert at the brook. 
Patched deck and sheathing on both. 
Labor 5 : 6 : $42 25 
Material . : а : : . 20467 


Carried forward , 


g14,025 % 


156 # 


1,631 P 


2,442 У 
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S чону forward М . $18,865 45 


Ge м expenditures оп inland bridges. 
Lah: Е, Temoving snow, and small repairs. 


Mat . ; : e . $968 88 
E c 0C 313 81 


1,277 69 


Total €xpended on inland bridges . . 820,148 14 
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RECAPITULATION. 


от 
Table showing Expenditures on the Inland Bridges 2 


February 1, 1900, to January 31, 1901. 


Repairs en wi or% 


non, 


Name of Bridge. Таше, iing: 06 
Albany street 81,05 38 
Allston 3,2 9 М 
Ashland street EC 18 
Ashmont 42 20 
Athens street 366 00 
Beacon street (over В. & А. т h. 83 66 
Beacon street (over water-way) 1 "EL 
Beech street (culvert) 208 69 
Berkeley street (over В. & А. Railroad) E 
Berkeley street (over N. Y., N. H. & H. R. R., * 27913 
Providence Division, old location) 5 2 50 44 
Blakemore street 528 96 
Boylston street (over B. & A. Railroad) 1,189 44 
Broadway (over В. & А. Шы 967 4! 
Brookline avenue 110 0 
Byron street 151 9 
Columbus avenue 72 64 
Cornwall street 62 00 
Cottage Farm „56 9 
Cottage street 799 48 
Dartmouth street 1 а 98 
Dorchester street 181 8 
Everett street 79 % 
Ferdinand street 75 2 
Florence street 143 1! 
Gold street 436 5} 
Huntington avenue 87) 
Irvington street . 1 35 
Keyes street ; 4% 90 
Lehigh street (fence) . 123 95 
Linden Park street 009 12 
Massachusetts avenue (over B. & A. Railroad) : 
Massachusetts avenue (over М. Y., N. H. & H 369 06 
R.R., Providence Division) 3 769 0 
Mattapan 84 91 
Milton : 100 5 
Shawmut avenue 1, 881 1; 
Swett street (east) 2 "42 И 
West Fourth street 150 po 
West Newton street 12 А 
West Rutland square . 246 % 
Williams street 1,277 6 


Sundry expenditures 


Total 


Матч 
NTENANCE EXPENSES AT NORTH AND SOUTH 


STREET DEPARTMENT — BRIDGE DIVISION. 


YARDS. 
NonrH Yarp, Disrricr No. 1. 


Warren Bridge. 


Теза 
Тоо бег and watchmen . ; . $2,130 51 
о ео а 


ера, airing 


Тең 


ip 
otal €Xpended, North Yard and Stable . 


ger 
гі 


Р ; = Пий 99 
building 5 А - қ 181 38 


STABLE, District No. 1. 


Warren Bridge. 


ste 
Harness Dd hostler 20... $1,782 00 


› feed, and supplies . 8 . 618 89 


23 


-- $2,580 81 


Жа жы шш 


Soutu Yarp, Disrricr No. 2. 


No. 45 Foundry Street. 


› Watchmen, and yardman . $3,230 29 
yard Qe Ma а 


ҮЗЕ ЫЫ... 4380 42 


292 44 


STABLE, Districr No. 2. 


323 West Fourth Street. 


AMSte 
rd op 404 driver . — .  . $1,556 13 


“orses. , > . 1,610 18 


a Vehicles, Hoss shoeing, feed, 


SS, and supplies і ? oe ЛОВА 9 


84,991 70 


= 922490 


— 4,145 62 


ot Е 
‘lexpended, South Yard and Stable. — . 88,719 52 
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SPECIAL APPROPRIATIONS. 


In CHARGE or BRIDGE Drvisiox. 


Congress-street bridge, reconstruction (over 
Fort Point channel). 
Repairing pier and resetting spurshores, $825 00 
Repairing machinery, and ironwork 8 945 89 
Lumber and hardware for draw and 
shelter-houses . Е - - В 483 48 
Paving roadway . А : Р - 380 00 
Labor ор shelter-house Мо. 1 : Е 290 00 


Amount expended January 31, 1901 
Transferred to Street Improvements, Ward 7. 


Appropriation on hand February 1, 1900 was, 


Dover-street bridge, tearing out old work 
(over Fort Point channel). 


Inspector . c Е с š . $84 00 
Amount expended J anuary 31, 1901 
Balance | : А . 
Appropriation 


Harvard-street bridge, reconstruction (over 
New York, New Haven & Hartford Railroad, 
Midland Division). 

Rent for new sidewalks . А : 82 00 
Transferred to Street Improvements, 
Ward 24 : З 4 2,043 76 


Appropriation on hand February 1, 1900, was 


Warren bridge, redecking old piers (Boston 
to Charlestown). 

Labor : С » 6 2 . 81,059 42 

Material . 4 3 а у . 2,940 58 


Amount of appropriation 


Winthrop bridge (from Breed’s Island to Win- 
throp). 
Inspector . , 3 5 ч B $60 00 


Amount expended 7 anuary 31, 1901 
Balance : А 4 . 


Appropriation 
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Anounrs CHARGED то SPECIAL APPROPRIATIONS IN CHARGE OF 
2 OTHER DIVISIONS. 


Chelsea bridge [North] (over North channel, 
Mystic river). 


Salary of extra draw-tender 5 3 3 - $304 61 


[Charged to Chelsea bridge, widening opening, 
North draw.] 


AWARDS OF COMMITTEE ON CLAIMS. 


N. p, Doane, damage to tug ** N. P. 


а. 2 т 219 00 

ALS "Jennie" and others, damage . 75 00 

hthony Q. Martin, personal injuries, 50 00 
m $338 00 


[Charged to Reserve Fund.] 


LIST OF BOSTON BRIDGES. 


I. — BRIDGES WHOLLY MAINTAINED ву Boston. 


[In the list those marked with an asterisk (*) are over navigable 
Waters, and are each provided with a draw. | 


In Charge of Bridge Division. 


“оз over Boston & Albany Railroad at Cambridge street, 
on. 
“pand street, over N. Y., N. H. & H. Railroad, Providence 
Nie Plon, West Roxbury. 
pi Street, over N. Y., N. Н. & H. Railroad, Midland 
lvision, 
Be “г street, at Brook farm, West Roxbury. 
domin Street, over outlet to Back Bay Fens. 
етер, Street, over Boston & Albany Railroad. 
Berkel» Street, over Boston & Albany Railroad. 
tion.) Street over N. Y., N. H. & H. Railroad. (Old loca- 


КО 00 footbridge), буе. NIYI N: ноа йни Railroad: 


Blake, Yidence Division. 
седі Street, over М. Ү., М. Н. & Н. Railroad, Providence 
vision 
ol 3 
Тл Teet, over N. Y., N. H. & H. Railroad, Midland 
“sion, 
oyl 
S | avenue, over Stony brook, West Roxbury. 
ж д а Street, over Boston & Albany Railroad. 


adway, over Fort Point channel. 
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Broadway, over Boston & Albany Railroad. 

Brookline avenue, over Boston & Albany Railroad. 

Byron street, over Boston, Revere Beach & Lynn Railroad. 

* Charlestown, from Boston to Charlestown. 

* Chelsea [South] over south channel, Mystic river. 

* Chelsea street, from East Boston to Chelsea. 

Columbus avenue, over Boston & Albany Railroad. 

* Commercial Point, or Tenean, Dorchester. 

* Congress street, over Fort Point channel. 

Cornwall street, over Stony brook, West Roxbury. д 

Cottage Farm, over Boston & Albany Railroad, at Common 
wealth avenue. 

Cottage street (foot-bridge), over flats, East Boston. 

Dartmouth street, over Boston & Albany Railroad. 

* Dover street, over Fort Point channel. 

Elmwood street (private way), over Stony brook, Roxbury. 

* Federal street, over Fort Point channel. 

Ferdinand street, over Boston & Albany Railroad. 

Florence street, over Stony brook, West Roxbury. m-— 

Gold street (foot-bridge), over N. Y., N. H. & H. Railroad 
Midland Division. 

Huntington avenue, over Boston & Albany Railroad. 

Hyde Park avenue, over Stony brook, West Roxbury. EN. 

Irvington street (foot-bridge), over N. Y., N. H. & H. Railroads 
Providence Division. 

Keyes street, over Stony brook, West Roxbury. "b 

* L street, over reserved channel at junction of Congress anc 
streets. 4 

Leyden street, over Boston, Revere Beach & Lynn Railroad. 

Linden Park street, over Stony brook, Roxbury. 

* Malden, from Charlestown to Everett. 

Massachusetts avenue, over Boston & Albany Railroad. = E 

Massachusetts avenue, over N. Y., N. H. & H. Railro? 
Providence Division. 

* Meridian street, from East Boston to Chelsea. 


* Mount Washington avenue, over Fort Point channel. _ & H- 
Shawmut avenue, over Boston & Albany and N. Y., Na 
Railroad, Providenee Division. г- мапа 


Silver street, over №. Y., М. Н. & H. Railroad, Maid 
Division. 

Summer street, over А. street. 

Summer street, over B street. 

Summer street, over C street. 


* Summer street, over Fort Point channel. 7 Mi dland 
Swett street, east of N. Y., N. H. & H. Railroad, ^ 
Division. Midland 


Swett street, west of N. Y., №. Н. & H. Railroad, ғ 
Division. 

Texas street, over Stony brook, Roxbury. 

* Warren, from Boston to Charlestown. 
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West Newton street, over ‘N. Y., N. H. & Н. Railroad, Provi- 
үр (өлсе Division. 
est Rutland square (foot-bridge), over N. Y., М. H. & Н. 
Railroad, Providence Division. 
liams street, over Stony brook, West Roxbury. 
гор, from Breed’s Island to Winthrop. 


In Charge of Park Department. 


Agassiz, in Back Bay Fens. 
Tborway, over Stony brook. 
Thorway, Railroad viaduct. 
Boj Pon road, over Boston & Albany Railroad. 
ш оп street, in Back Bay Fens. 
x "Ще path, in the Riverway, over Muddy river. 
-astle Island (foot-bridge) from Marine park, South Boston, 
one Castle Island. 
eel Arch, foot-bridge in the Riverway. 
atlesgate, Back Bay Fens, over Boston & Albany Railroad. 
лента [ West], over Ipswich street. 
Ert drive, over Scarboro' pond, in Franklin park. 
yj попе avenue, in Back Bay Fens. 
Fe 210 arch, in Franklin park. 
Fo ', Back Bay Fens. 
, est Hills entrance, in Franklin park. 
клоп street, over Waterway іп Fens. 
erett pong ( foot-bridge), in Leverett park. 
“ptune road, over Boston, Revere Beach & Lynn Railroad. 
eee Arch, Franklin park. 
Ston mro pond (foot-bridge), in Franklin park. 
ү, „У brook, Back Bay Fens. 
"ОЧ Island Park (foot-bridge), over Boston, Revere Beach & 
“yon Railroad. 


Р In Charge of Public Grounds Department. 
"Не Garden (foot-bridge). 
ШЕ 
Burpaxs or WHICH Boston MAINTAINS THE Part WITHIN 
ITS LIMITS. 


In, Charge of Bridge Division. 


1:2... from Dorehéster to Milt 
helses eue, from Dorchester to Milton. 
* Gra, са [North], from Charlestown to Chelsea. 
Mat Tite. from Dorchester to Milton. 
Milto. ™ from Dorchester to Milton. 
жұ, from Dorchester to Milton. 
ki Neat from Dorchester to Quincy. 
Dring Beacon street, from Brighton to Watertown. 
У West Street, from West Roxbury to Dedham. 
ern avenue, from Brighton to Watertown. 
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In Charge of Park Department. 


Bellevue street, in the Riverway, over Muddy river. 
Brookline avenue, in the Riverway, over Muddy river. 
Chapel, in the Riverway, over Muddy river. 
Longwood avenue, from Roxbury to Brookline. 
Tremont street, in the Riverway, over Muddy river. 


m 
II.-— ВвїрсЕз or ушон Boston Pays a Parr or THE COS 
OF MAINTENANCE. 


In Charge of Bridge Division. 


Albany street, over Boston & Albany Railroad. 

Ashmont, junction Dorchester avenue and Talbot avenue, 
N. Y., М. H. & H. Railroad, Plymouth Division. tb 

Boston street, over N. Ү., М. Н. & Н. Railroad, Plymo" 
Division. 

Chelsea bridge, over Boston & Maine Railroad. di 

Dorchester avenue, over М. Y., М. H. & H..Railroad, Plymo" 
-Division. th 

Dorchester street, over N. Y., N. Н. & Н. Railroad, Plymo" 
Division. 

Everett street, over Boston & Albany Railroad, Brighton. 

Harvard street, over N. Y., N. H. & H. Railroad, M 
Division. iyi- 

Summer street, over N. Y., N. H. & H. Railroad, Midland р! 
sion. n 

Swett street, over N. Y., N. H. & H. Railroad, Plymouth pivi 
sion. 

West Fourth street, over N. Y., N. H. & H. Railroad, Ply 
Division. 


over 


idland 


mouth 


In Charge of Commissioners of Cambridge Bridges. 


* Cambridge street, from Brighton to Cambridge. 
*Canal, from Boston to Cambridge. 

* Essex street, from Brighton to Cambridge. 

* Harvard, from Boston to Cambridge. 

* North Harvard street, from Brighton to Cambridge. 
* Prison Point, from Charlestown to Cambridge. 

* West Boston, from Boston to Cambridge. 

* Western avenue, from Brighton to Cambridge. 


45. 
ТУ. — Верска MAINTAINED BY RAILROAD CORPORATION 


Ist. — Boston & Albany Railroad. 


Harrison avenue. 
Market street, Brighton. 
Tremont street. 
Washington street. 
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2d. — Boston & Maine Railroad, Eastern Division. 
Main street. 
1ystie avenue. 


34. — Boston & Maine Railroad, Western Division. 
Main street, 
~YStic avenue. 


4th, — Boston, Revere Beach & Lynn Railroad. 
Everett street. 


oth — New York, New Haven & Hartford, Railroad, Midland 


Division. 
Aprehester avenue. 
Orton street, Dorchester. 
Norfolk street, Dorchester [North]. 
Srfolk street, Dorchester | South]. 
yo Shington street, Dorchester. 
уу 96 Broadway. 
Wer Fifth street. 
Ww St Fourth street. 
сүзі Second street. 
w ct Sixth street. 
- *8t Third street. 
911. — Nery York, New Haven Ф Hartford Railroad, 
A Plymouth Division. 
көзше street. 
Sag port street. 
Hill avenue. 
7 
the New York, New Haven & Hartford Railroad, Provi- 


dence Division. 
А] 
B 


Y Street (new part). 
e 
race Street, West Roxbury. 
Beg e Street, West Roxbury. 
Wrong Street (new part). 
Canter] 
а је 


ban 


У (new part). 
Ury street, West Roxbury. 
Centre Street. 


Cha, ,, *nd Mt. Vernon streets, West Roxbury. 
Со ler street, 

Da bs US avenue (new part). 

Dudley aeh Street (new part). 

Ferg avenue, West Roxbury. 


Mand street (new part). 
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Harrison avenue (new part). 
Park street, West Roxbury. 
Tremont street (new park). 
Washington street (new part). 


RECAPITULATION OF BRIDGES. 


I. Number wholly maintained by Boston: 


In charge of Bridge Division 59 
In charge of Park Department . 22 
In charge of Public Grounds Depar tment 1 82 
II. Number of which Boston maintains the part 
within its limits : 
In eharge of Bridge Division : 9 
In charge of Park Department . В h 5 14 
ПІ. Number of which Boston pays a part of the 
cost of maintenance : 
In charge of Bridge Division  . 11 
In charge of Commissioners of Boston and 
Cambridge Bridges Y 19 
IV. Number maintained by railroad corporations : 
1. Boston & Albany 4 
2. Boston & Мате, Eastern Division 2 
8. Boston & Maine, Western Division 2 
4. Boston, Revere Beach & Lynn } 
5. New York, New Haven & Hartford, 
Midland Division 11 
6. New York, New Haven & Hartford, 3 
Plymouth Division . 
7. New York, New Haven & Hartford, b 
Providence Division : à и 40 
15 
15 
Total number . - : . . . == 
Ревыс Lanpine-Praces. the 
The following public landing-places have been built ^ - 
City, and are maintained and controlled by the Street De 
ment : puilt 
Charles-river Avenue [Boston side]. — Size, 40 х 30. 
in 1901. Moored from City’s property. ш 12 
East Boston, Public Landing. — Size, 18x80. И ау; 


1898. Моогеа ‘at dock of East Boston Dry Dock Com 
Dock and flats leased at $250 per year. 
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va deral-strect bridge. — Size 20x30. Built by M. F. Sulli- 
п, October 26, 1892. Moored from City’s property. 
ні ries’ Point, East Boston. — Size, 20 х 50. Moored from 
"Patriek's Wharf; $300 per year. 


CanLE-Hovsks axp Boxes. 


E Phe following is a list of cable-houses and boxes on bridges in 
ве of this Division : 


New England Telephone and Telegraph Company : 
‚ elsea [South] bridge, 1 house. 
,Eress-street bridge, 2 houses. 

Gy вео bridge, 2 houses or boxes. 
теа [North] bridge, 1 box. 
M "'Sea-street bridge, 1 box. 
Alden bridge, 4 boxes. 
. CIdian-street bridge, 2 boxes. 
w Ponset bridge, 2 boxes on poles. ' 
pe ten bridge, 2 boxes. 

х вап Telephone and Telegraph Company 

My STal-street bridge, 1 house. 

Ne; ashington-avenue bridge, 2 boxes. 

s, onset bridge, 1 box on pole. 

erc] ег Street bridge, 1 box. 

Rs Telegraph Company : 

Post, о 88-street bridge, 2 boxes. 

Cor Telegraph Cable Company : 
iStess-street bridge, 2 houses. 
\ү “бп bridge, 2 boxes. 

Воз. Теп bridge, 2 boxes. 

C 1 Electric Light Company : 

Lyn, S" 655-street bridge, 2 boxes. 
loh Boston Railroad Company : 

и [North] bridge, 4 boxes. 
Bosto, <à [South] bridge, 8 boxes. 

с si Elevated Railway Company : 

Ove, 148е-вігееѓ bridge, 1 house. 

Fega Street bridge, 1 house, 1 box. 

Маја "Street bridge, 2 houses. 
Ear еп bridge, 2 houses. 
Boston 52 bridge, 2 houses. 

па lice Department : 

Маје а [South] bridge, 1 box. 

Bosto, еп bridge, 2 boxes. 

On Fire De * қ А 

Chelse epartment : 

[б жеш [North] bridge, 1 box. 

Meng; tect bridge, 1 house, 1 box. 

Warp ‘An-street bridge, 2 boxes. 
n bridge, 9 boxes. 


чу alde 
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LAND AND BUILDINGS, IN CHARGE оғ Ввірве Drvisrow. 


Broadway Bridge. — Draw-house, engine-room and storehouse 
Land, Broadway and Dorchester avenue, containing 5,516 feet 

Oharlestown Bridge. — Draw-house, electrical power-room, and 
6 store-houses. 

Chelsea [North] Bridge. — Draw-house, storehouse and tool- 
house. 

Chelsea [South] Bridge. — Draw-house, engine-house and tool- 
house. 

Chelsea-street Bridge. — Tool-house. 

Congress-street Bridge. — Draw-house, storehouse, tool-house; 
and 2 shelter-houses. 

Dover-street Bridge. — Draw-house, and store-room. 

Federal-street Bridge.— Draw-house, tool-house, 2 motor-houses; 
1 controller-house, 

L-street Bridge, — Draw-house, engine-house. 

Malden Bridge. — Draw-house and tool-house. 

Meridian-street Bridge. — Draw-house, tool-house and store- 
house. 

Mt. Washington-avenue Bridge. — Draw-house and tool-house. 

Neponset Bridge. — Tool-house. 

Summer-street Bridge. — Draw-house, controller-house, 2 shelter- 
houses. 

Warren Bridge. — Stable, draw-house, engine-house, boiler- 
house, tool-house. 

Western-avenue Bridge to Watertown, — T'ool-house. 


33 
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д 9 
* Table showing Width of Bridges, kind of Roadways, sidewalks! 
etc., on Tide-water Bridges, 1900. 


— 
E ROADWAY. SIDEWALKS. E- 
x 
NAME OF BRIDGE. ES E UM а | Walks: 
8 = Roadway. = Kind of 
z E = 
= 
Ft. In.| Ft. In. Ft. In. 
Broadway Б с 60 0 400 | Plank........ 100 | Coal-tar concret" 
Cambridge-street ..... 40 0 329 UR UR во | Plank. 
АВА we е 64 0 480 | Paved ....... 80 | Brick. 
Charlestown .......... 100 o 122 ! е. 100 | Asphalt. 
(|1979) 
Chelsea, North........ 490 | 400 ме 80 Coal tat об“ 
ed South ae 508 412 mE coms 80 | Plank. 
= Btreet........ 30 0 232 | Plank........ 60 + - 
Commercial point..... о spont NV 4 
Congress street ....... 600 | 440 | Paved........ во | Coal-tar сове“ 
Doverst.(overwater)| 600 | 400 | s 100 | Asphalt 
Essex street. .......... 810 | 228 | Plank........ 76 | Plank 
Federal street 69 0 490 | Puved........ 100 | Asphalt 
Ста А 302 | 244 | Plank......., 50 | Plank 
Harvardi И 69 4 51 0 Е 92 | Asphalt 
L etreet cases. dec. aden 60 0 440 | Рауей........ 80 ~ 
Malden ............... eo ene Ше. то | Coal-tar ы 
Meridian street ....... 50 0 86 0 pues omm 70 s: “ 
Mt. Washington ауе...| 610 39 6 on ein eee 10 9 Ke 
Меропвей.............. 800 | 9210 | Plank........ 55 | Plank. 
North Beacon street ..| 310 | 252 ШЕ В 50 y 
North Harvard street | 28 9 96 7 E ^ Lo: um 
Prison Point.......... soo Maso | {Plank pan MET 
Summer street ........ 100 0 16 0 ч entire.. 120 | Asphalt. orete 
Warren .............. 800 | 600 | Paved........ 100 | Coal-tar 60" 
bur Pl за | зе В |Б 60 | Plank 
Western avenue to “ 
Watertown ......... 38 0 24 9 ipm med 80 
Winthrop ............. me ил mm у. 37 М 
West Boston.......... 500 | зво | Paved........ uu we | 
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ab] z 
Š Showing the Widths of Openings for Vessels in all Bridges 


rovided with Draws in the City of Boston, 1900. 


Number ог 


Width. 


N ч 
АМЕ OF BRIDGE. Location. 
— 
Boston езі 
Divigig® Maine R.R., Eastern 
зы СЬО НТ Boston to Charlestown .... 
OD В 
Ба Мате R.R., Eastern 
ЕЕ... Over Miller's river ........ 
п с 
Divisio Maine R.R., Fitchburg 
И... Boston to Charlestown 
n 
Di isis Maine R.R., Fitchburg 
5-2 D (for teaming freight), = тт 
n А 
Sou Maine R.R. (fretzht), 
Oston ТБ. и: Boston to East Cambridge, 
Ber) ot Маше 
а other лает, ы 
Divisi Maine в.в Western 
Osto о 2з ирани Boston to Charlestown ... 
“Wisi х Мате R.R, Western 
os К и виа Over Miller's river. ........ 
wa 
"Imp, COT ET Over Fort Point channel .. 
Cana) Wo m Brighton to Cambridge.... 
or NS 
Chartes, Craigie’s) en ca че 89 Boston to East Cambridge, 
OW 5 
Charest “шшш channel)..... Boston to Charlestown.... 
Спе "Wh (north channel)..... “ “ 8. 
( 
80 
Chee “th chan тере т? Charlestown to Chelsea.... 
Chey orth Channel) .......... E < 
Stre, 
Chelsey “t (East Boston side), East Boston to Сћејвеа.... 
Strep. 
Comme тец (Chelsea взае)..... ai + 
Teig 5 
egy, l Point (or Tenean)...| Dorchester................. 
Str, 
Congress “et (Boston side)....| Over Fort Point channel.. 
St, 8 
е Street ‘South Boston side)| « E = 


“ “ “ 


Brighton to Cambridge.... 
Over Fort Point channel.. 
Brighton to Cambridge.... 
East Boston to Chelsea.... 


arg igo lm MN | Dorchester to Milton ...... 
Boston to Cambridge...... 


Over Reserved channel, 
South Boston ...... ..... 


1 | 39 feet inches 


E 
= 
= 
Ф 
о 
1 | 35 
1 |86 
1 |86 
1 | 40 
|| 88) 
1 |99 
ШІ 35 
Th (8 
1 |86 
1 | 36 
Уз. ЕБІ! 
50 
1 | 38 
1 | 60 
2 | 36 
36 
1 |24 
9 |43 
43 
1 [az 
Jt. 35 
1 |41 
Ш |35 
1 |49 
1 |86 
2 |86 
36 
1 |40 


6 


- 
© © © 000 о ыш о 5 


- 


© © o о 


“ 


“ 
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Table showing Width of Openings, etc. — Concluded. 


NAME OF BRIDGE, Location. width. 
е 
Макен нь. Charlestown to Everett....| 1 | 44 feet? DO 
Meridian st. (East Boston side)... East Boston to Chelsea .... 2 59 * 2 " 
e (Chelsea side)........ “ “ <<) [ж ЖШ 
Mt. Washington avenue (Boston о AB 
DUC жаа NN ei. зе Over Fort Pointchannel..| 9 | 42 “ = 
Mt. Washington avenue (South NECS C 
Boston віде)..................... e « .. | 48 Р 
Меролавв Lo. Ran. NR Dorchester to Quincy...... i [day а 
New York, New Haven & Hart. awi 
FOTAR s „Жл шке Over South bay............ 1 |28 
New York, New Haven & Hart. : 410 ~ 
ford R.R., Y connection......... Over Fort Point channel... .. 41 
New York, New Haven & Hart- ig ae 
POT CREAT Е е ec Over Fort Point channel...) 1 | 41 
New York, New Haven & Hart. | « 30 d 
LONI RG. е прои Dorchester to Quincy...... 1 |95 " 
North Beacon вітееб.............. Brighton (о Watertown....| 1 |90 " à d 
North Harvard street............. Brighton to Cambridge....| 1 | 36 “ 0 & 
Prison ара о as Charlestown to Cambridge| 1 | 36 4 й 
Summer атерина Over Fort Point channel... a 0 “ 
Warrer ж сы „Же ы чё ase Boston to Charlestown..... 1 | 36 “ ы “ 
МИН... Boston to Cambridge ...... Wr ЧАҢ “ 
Western атеппе.,.................. Brighton to Cambridge.... 1 | 36 * 4 “ 
Қы de ee с, Brighton to Watertown.... Ma 
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APPENDIX B. 


REPORT OF THE DEPUTY SUPERINTENDENT OF 
THE FERRY DIVISION. 


Мовти FERRY, East Boston, February 1, 1901. 
Mr. в. т. WHEELER, 
Superintendent of Streets : 


© DEAR Sim, —Т respectfully submit the annual report of 
16 expenditures, income and operation of the Ferry Division, 
| the financial year ending January 31, 1901, and the 
mount of property and the condition of the same. 
E. new propeller boat, the * General Sumner," was built 
к a put into commission September 4, 1900, the total cost of 
Si ueli was $95,300. 
И по ferry-boat “Winthrop,” having been in service for 
К етот years, was sold at public auction, October 25, 
99, for $1,199.50 net. 
m У propeller ferry-boat “ Gov. Russell,” which was re- 
Em Reed from the United States Government and refitted 
199 erry purposes, did not go into service until January 8, 
ES 50 that two new propeller boats have been in commis- 
ES this year. Three propeller boats run on the North 
віх Ж three side-wheel boats at the South Ferry; a total of 
of pP in commission during the year. For eleven months 
ү m year there were only five boats running, four side- 
ЖІ and one propeller. 
add; "à increased cost of maintenance, caused by running one 
uud propeller boat and one propeller in place of a side- 
: зет, withdrawn from the service, was about $9,500, not 


шеа; 2 ( 
%7 009. 8 the expense for coal, whieh was increased about 
y 


bra ше beginning of the year $2,000 was paid for a new 
TM к replace one broken in December, 1899, and two more 
On th. о been replaced, one on the “ D. D. Kelly,” the other 

^. 6 “Revere,” a total cost of nearly $6,000. 
South py and modern coal-pocket is being erected at the 
erry, East Boston side. Plans have been made for a 
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new head-house at this place, and as soon as the coal-pocket 
is completed work upon it will be commenced. These in* 
provements have been needed for many years, and it is hope 
that before the end of the current year this landing will havé 
as good facilities as the others. With this exception thé 
buildings, boats, piers and drops are in good condition. 

Extraordinary repairs were found to be needed to thé 
engines of the “Noddle Island," “Gov. Russell,” АП 
* Revere.” These have been made at a cost of nearly 
$2,500. 

The water-closets and sinks at Boston side, South Ferry 
have been connected with the sewer. This necessitated thé 
building of nine new closets, at a cost of about $900. 

A new office has been built for the use of the Deputy 
Superintendent, at East Boston side, North Ferry, at a 008 
of about $1,000. ay 

Ice-water tanks have been placed in head-houses at bo 
sides of North Ferry. di 

The canopies, gates and drops on both sides of the N ol 
Ferry and the head-house on Boston side, have been painte 
for the first time in several years. á 

The head-house on Boston side, North Ferry, has bee 
wired and lighted with incandescent lights. 4 

The piers аб three of the landings have been repaired a? 
put in good condition, at a cost of over $2,000. hat 

By reference to the financial statement it will be seen af 
the receipts fell off $5,194.25, of which amount 81,185. ой 
was the difference between the sale of the « Ben Frank 
іп 1899, and the “ Winthrop” this year; the balance М 
decrease in foot and team travel. This decrease was a 
sioned by the blocking up of the South Ferry, East Bos?” 
entrance, by tunnel construction, and the fact that йш 
greater part of the year the large steamers were not runni 
here, being engaged in carrying troops to South Africa. 


LAND AND PROPERTY OF THE Ferry Division: 


South Ferry, East Boston Side. — Located at the per К 
tion of Lewis street, and covers an area of 58,125 gr^ 
feet of land and water. Оп these premises are опе = 
house, with canopies, one work-shop for carpenters, n d a 
ists and blacksmith, one gate-room and oil-room ; all per 
poor condition ; three piers, which form the two slips: 
drops and tanks, and one dock, where boats are laid У 
not in use, or while undergoing repairs. 
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ни Ferry, Boston Side. — Located at the termination of 
of ‘tern avenue, and covers an area of 38,135 square feet 
d and and water, upon which are one head-house, with 
on de les, one gate-room, three piers, which form the two slips 
O° drops and tanks. 
Bay orth Ferry, Boston Side. — Located at the termination of 
land > Street, and covers an area of 45,000 square feet of 
om and water, upon which are one head-house, with сапо- 
спе gate-room, three piers, which form the two slips, and 
Tops and tanks. 
me orth Ferry, East Boston Side. — Located at the termina- 
Sm of Border street, and covers an area of 62,138 square 
ee land and water, upon which are опе head-house, with 
She Jj one boiler and oil-room, one stable, and one coal 
àn m “aree piers, which form the two slips, and two drops 
апі, 


E Wharf property adjoining the premises аб Boston side, 
Ferry, was leased by the East Boston Ferry Company 
àSsio J CATS, at an annual rental of $4,000, which lease was 
let ed to the Ferry Department. The whole of it is sub- 
аг the Penal Institutions Department for $2,000 per 
Year , _ 18 makes a net loss to this Division of $2,000 a 
Showy + in my opinion, the Penal Institutions Department 
i рау the whole rental.. 


ollowing steam ferry-boats are in commission : 


Кере, Name. When built. Kind. Length. 
Ne Side-wheel 148 ft. 
“ “ 14 [23 
> te 13 143 
173 ae 148 [11 

Propeller 164 ft. 3 in. 

.. 164 “ 8 ae 

“ 164 “ 3 “ 


Respectfully yours, 


Jos. J. DENNISON, 
Deputy Superintendent. 
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FINANCIAL STATEMENT. 


E” 
REGULAR ANNUAL AND SPECIAL APPROPRIATIONS OF STREET i 
PARTMENT, FERRY DIVISION, FOR THE YEAR ENDING JANU 


31, 1901. 


Appropriation for year ending January 31, 1901, 


Amount of expenditures 
Transferred to City Treasury 


$236,999 91 


09 


OBJECTS OF EXPENDITURE. 


Salaries and wages for maintenance 


Salaries and wages for repairs 
Current expenses 

Fuel 

Supplies for maintenance 
Supplies for repairs 

Repairs on boats 


Repairs on buildings, piers and drops 


Tools and fixtures . 
Incidental expenses 


‘Transferred to City Treasury . 


SPECIAL APPROPRIATIONS, 


Appropriation authorized and issued for new ferry 
landings, head-house, new boats, eile and 


drops 


Amount tr ansferred by City Government J anuary 
14, 1901, approved by the Mayor, January 19, 
1901, nnexpended balance of ИСЕ for 


new f erry-boats 


Amount expended to February 1, 
1899 

Amount transferred to Sewer Di- 
vision, Street Department, by 
order ‘of Mayor, authorized by 
Acts of Legislature, Ош 480, 
sect. 14, 1899. : 


Carried forward . 


$143,393 49 


200,000 00 


$343,393 49 


$237,000 00 


0 
231,000 % 


2134,411 1° 


17,972 42 

14, 12. 

46,57 
6.866 2 
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А Brought forward . { . $343,393 49 
Ount expended from February, 
4189, to February 1, 1900 `. 12,187 69 

"iounf paid on account of new 
БЕ уро, head-house, coal ele- 

oer and pier from February 1, 

790, to February 1, 1901 : 96,191 74 


Jn $451,772 92 
+ bended balance of appropria- 
°n January 31, 1901 . z 5936078577 


$504,400 79 


Ва 
ECTS ор EXPENDITURE. New Ferry LANDING APPROPRIATION. 


ew p. 
У Propeller Ferry Steamer ** General Sumner,” 


vin 
ға HR McKie, contract 
Ада ding boat, 885,500 00 


tional 


ala ^ NS 
Denses d deas ex ғүн 
к». ме ен 66.532 00 
Bn > Keough, for plans, etc., and 
Knols intending construction . 3,373 91 
S. team Pump Works, con- 
Нау 107 Pumps 0... 1,570 00 
Тем Electric Company, electric 
ot o | o. 3,520 00 
18. M Чогу & Son, transmitters, 220 88 
blon turtevant Co., 30-inch 
Б. ы 187 00 
E -rainer Manufacturing Com- 
Sunq,? , Asbestos covering . ‘ 595 00 
ills for material . - 801 23 
Am 
ш = dia on account of new head-house, 
тот МУ, East Boston 5 


Star Paid on account of new coal elevator, 


Noy 3 P 
Boston Paid on new pier, North Ferry, East 


1 
= " | Pendittire of year ending January 81, 


a 


Amy 
mount . 
fittin ‘Pportioned for the repurchase and re- 

= 9! ferry-boat «« Gov. Russell” 


$95,300 02 


u- —À 


$95,300 02 
49 19 
16 00 


826 60 


$96,191 74 


Srrora L Appropriation FOR New FERRY—BOATS. 
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Amount expended previous to Jan- 

uary 31, 1900, as per last report, $44,317 40 
Amount expended from J anuary 

31, 1900, to January 31, 1901, 8,781 81 


Total cost of refitting . . $58,099 21 
Unexpended balance of appropria- 
tion transferred by order of City 
Government to New Ferry Land- 

ing appropriation, - : 4,400 79 


TOTAL APPROPRIATIONS. 


Annual appropriation for mainte- 


nance . k ; Е . $237,000 00 
New Ferry Landing 
appropriation . $500,000 00 
Less previously ex- 
pended . о 855,581 18 
= 144 41882 
Appropriation for new 
ferry-boats . $128,500 00 
Less previously ex- 
pended . 5 115,317 40 


——  . 13,182 60 


TOTAL EXPENDITURES. 


Annual appropriation for mainte- 


папсе . - 4 : . $236,999 91 
New Ferry Landing appropriation, 96,191 74 
Appropriation for new ferry-boats, 8,781 81 


BALANCES Unexpenpep. 


Annual appropriation for mainte- : 
nance. $0 09 


New Ferry Landing appropria- 
tion с : 48,227 08 


Appropriation for new ferry-boats, · 
transferred to New Ferry Land- 
ing appropriation . я . 4,400 79 


$394,001 47 
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Тусоме. 
т Cash receipts from February 1, 1900, to February 1, 1901. 
E Tollmen : 
P11 ,817,257 foot-passengers, at 1 cent . > $118,172 57 
: Sales of strip team-tickets : 25,521 00 
а Gatemen : 
Or 272,546 foot-passengers, at 1 cent 2,725 46 
k Cash fares for teams . 14,268 96 
pce of City Collector : 
9m sa]e of ferry-boat ** Winthrop” $1,210 00 
бен net expenses of sale 10 80 
Fro 1,199 50 
Та sales of foot-passers by requisitions . 391 60 
Sales of strip team-tickets by requisitions . 56 00 
rents TE Aes ee 2,578 34 
ys National Automatic Machine Company 200 00 
Ce of Ferry Division : 
Sales of foot-passes 110 62 
sales of strip team-tickets 1,259 58 
Sales of old material А 176 75 
oat privileges to boot-blacks . 175 50 


Total receipts of the year 


. $166,830 88 


с 
STATEMENT SHOWING RECEIPTS AT EACH FERRY. 


North Ferry. 


Foot Passengers. 


Team-tickets. Total. 
№. , | 
Meee ИВАНА $12,432 93 82,000 50 $14,432 73 
зь ee 12,293 95 1,925 00 14,218 95 
E nu 12,448 34 2,142 00 14,590 34 
Ш... 12,261 78 2,314 50 14,576 28 
МОЗОР 19,179 80 2,026 50 14,199 30 
МИ CORDIUM 12,504 08 1,873 50 14,377 58 
2.7 aa 12,232 50 2,377 50 14,610 00 
c NM 
$86,345 68 $14,659 50 4 $101,005 18 
чөн | 
Tom 2 
Fro {ойтеп ‚ 8101,005 18 
Ғоһ ета: 
«53,046 foot-passengers, at 1 с. $1,830 46 
8 


T Ota] 


fares for teams 


at North Ferry 


7,950 33 


9,780 79 


$110,785 97 


[SS 
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South Ferry. 


From Tollman, Foot.Passengers. Team-Tickets, Total. 
—— 
No. Мина РАЗНЕ скен $7,407 50 | $2,550 00 80,957 i 
OE ee ос а 1,914 23 2,586 50 9,960 51 
ы ООА 7,738 01 2,798 50 108 94 
PW a eos 7,217 94 2,756 00 9,972 15 
РАИ ey E 978 65 81 50 1,060 56 
Т ж. уж и oe a 1,110 56 89 00 1,19 
ae ee ae id ea м 
$31,826 89 | $10,861 50 $42,088 9 
From Tollmen . - > | . é . 842,688 39 
From Gatemen: 
For 89,500 foot-passengers, at 1 cent $895 00 
Cash fares for teams . 2 . 6,818 68 68 
Речане 7,208 
2 
Total at South Ferry . — , IC "m. $49,897 ® 
' 9 
North and South Ferries as above — З . $160,682 " 
Tickets paid for at office of City Collector . E 20 
Tickets paid for at office of Ferry Division . 1,87 


Total ferriage receipts Е З - - 50 
Sale of ferry-boat « Winthrop” . ; В : 1,1 3 84 
Rents, head-house and bootblack privileges : 2,955 75 
Sales of old material . A А Е | - T 

: 88 

Total cash receipts as above - - : $166,505 


Casa STATEMENT. 


From February 1, 1 900, to February 1, 1901. 


| Dr 
b 38 
To cash received from all sources 3 - : $166,855 
Ст. 
By amount paid City Collector. . 166,820 33 
Amount of rejected coin . : 10 55 66,850 88 


——— — Жы 
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STATEMENT OF RECEIPTS. 


From April 1, 1870, to February 1, 1901. 


с 
ash received for tolls from April 
211770, to February 1, 1897 . $4,411,901 68 
»  Teceived for tolls from Feb- 
la 1, 1897, to February 1, 
Yaa Е. aoa 168,083 88 
3 Moped for tolls from Feb- 
1897 1, 1898, to February 1, 
5 % Е . ; : 
received for tolls from Feb- 
1900 1, 1899, to February 1, 


^ E ; А Я - 
бк Teceived for tolls from Feb- 


162,078 87 


166,572 81 


isn 1, 1900, to February 1, 
. ` ‘ қ . 162,500 79 
с — — $5,071,137 58 
Cask кесеіуед for rent. . . $52,752 96 
Cash „СеЇуей for old boats . А 76,331 21 
Cag, “ceived for опе new boat . 71,000 00 


an Teceived from all other 
a 11,166 76 
— 211,250 93 


Total receipts іп 30 years and 10 months . $5,282,388 46 


Сазн STATEMENT. 


то g 
С April 1, 1870 (date of purchase by the City of Boston 
“7 the East Boston Ferries ), to February 1, 1901. 


0 Dr. 
Тесс: 
mone Pts from all sources in 30 years 10 
E s : . $5,282,388 46 


Cr. 
DY am 4 
М Ga Paid to City Collector, $5,281,716 72 
By Cour ("18 tollmen as capital . 575 00 
in 30. erfeit and rejected money 
Уеатв 10 months . : 96 74 


$5,282,988 46 


SSS See 
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EXPENDITURES. 
From March 4, 1857, to April 1, 1870. 


Amount charged to the East Boston Ferries by Auditor previous 
to purchase ; 

For avenues . . $250,000 00 

For repairs . : 65,815 68 


$315,815 68 
For ferry property purchased 
April 1, 1870 . - - - 76,875 00 
ipe мо оно 8592,190 68 
Amount of expenditure from April 
1, 1870, to February 1, 1897 . $6,151,147 67 
Amount of expenditure from Feb- 
Tuary 1, 1897, to February 1, 
1898. гек УН ж еы 
Amount of expenditure from Feb- 
ruary 1, 1898, to February 1, 
1899 . 5 2 : о 
Amount of expenditure from Feb- 
ruary 1, 1899, to February 1, 
1900 5 5 à i А 
Amount of expenditure from Feb- 
ruary 1, 1900, to February 1, 
1901 : * > : 


342,908 06 
289,469 56 


341,978 46 


P 0 
7,895,525 > 


———_——“ 
$7,987,715 88 


Dzxpvor. 
= 2 
5,281,716 T 


Amount paid to City Treasury 


Net cost of ferries to “д to ds not including 22,105,999 16 


interest on loans . pa 


STATEMENT SHOWING THE ACTUAL SrANDING or Ferry D по 
STREET DEPARTMENT, WITH THE CITY оғ Bosrox, FEBRU 
1, 1901. 
Dr. 
Amount paid previous to April 1, 1870 
Amount paid from April 1, 1870, to February 1, 


$592,190 0 


1901, as follows: 70 58 
Seven ferry steamers . - па 94 
New buildings, piers, and drops 4 2858 01 


Fuel. ы à ; à à е | и 1,055 09 13 
Repairs of all kinds . . У 


Carried forward , 2 : З . $3,413, 
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B tur 
Salai Tought forward 


168 and wages 
Си and fixtures А > 
nd , 2n. Lincoln's Wharf in 1887 
| „Ош Battery Wharf in 1893 
Other expenses 5 : 


Ок. 


m 
Жала. paid the City for income 
1006 charged to 


and 
‘Nts 


pri 
Paving Tor to 1881 


. 18 avenues 3 : 
“ated value of six ferry 

« Steamers Қажы. 
1 °\. Russell,” added January 

EU... . . 
ner Sumner," added Sep- 
“mber 4, 1900 


рег 
per annum 


$3,451 44 


"al Sumner” 


8 
dis Welve months' 
‘Count on other 
Cats . 


D 


les 2,382 50 


10,846 58 


Чейне 
‘et sale of ferry-boat < Win- 
rop эу 


est imatea 
and 
port 

Ада ва 


value of real estate 
franchise as per last re- 
1 с> . . . 
“uring the past year 
“mount not 


Mount Е 
ра : : DN 
Boston! id for awning, North 


С, А 
„ а ада. 
ried forward 


ferry property for avenues 
"7! were laid out as streets, August, 1880, 
which should be eredited to this Division, 


$172,438 91 
58,099 21 
95,300 02 


$320,838 14 


16,180 27 


$304,657 87 


1,199 50 


$710,800 00 
900 00 


yet charged to new buildings 


Ferry, East 


10,000 
1,011,802 


$7,987,715 88 
$5,281,726 81 
250,000 00 


60,277 56 
11,530 84 


308,458 97 


711,700 00 
11 33 


742 94 


$6,619,447 85 
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Brought forward 
By amount paid for new clock, South Е етту, Вов- 
ton 5 
land from Lincoln’ 8 | Wharf 
land from Battery Wharf ' 
amount expended on Eastern-avenue Wharf 
estimated value of tools and fixtures 
estimated value of fuel on hand 
estimated value of supplies on hand 
cash with tollmen as capital ; 
amount charged to new head- house, South 
Ferry, East Boston 
ү charged to new coal elevator, ‘South 
Ferry, East Boston 
profit and 1088 in 80 years and 10 months 


STATEMENT SHOWING THE DIFFERENCE OF "клун, ох THE FE 
FROM FEBRUARY 1, 1900, то FEBRUARY 1, 


North Ferry. 


Foot-passengers, at 1 cent each . . 8,817,614 
Foot-passengers, by ticket . . . 104,941 
Foot-passengers, free : . : 60,502 
Total foot-passengers : : . 8,988,057 


One-horse teams and pleasure car- 


riages . ; : i . 418,510 
Two-horse teams : - - . 108,625 
Three-horse teams . - - | 4,631 
Four-horse teams - : - - 6,219 
Two-horse pleasure carriages апа 

hacks . а А . è . 10,656 
Hand-carts, ete. у : : с 4,020 
Drag wheels à : 5 : А 85 
Free teams з B А : 5 5,210 


. $6,619,447 89 
474 79 

5,562 52 
10,000 00 
1,499 46 
6,000 00 
8,157 29 
2,712 80 

7575 00 


49 12 


16 00 

C 

1,333,221 09 
pe 


—— X 


7.987,715 88 
$7,987,719 7. 


прате 
1901. 
South Ferri 


STREET DEPARTMENT — FERRY DIVISION. o1 


Total Travel on both Ferries from February 1, 1896, to 
February 1, 1901. 


— 
From Feb. | From Feb. | From Feb. | From Feb. | From Feu. 
1, 1896, to | 1, 1897, io | 1, 1898, to | 1, 1899, to | 1, 1900, to 
Feb. 1, Feb. 1, МӘ) ПЕШІ Feb. 1, 
1897. | 1898. 1899. | 1900. 1901. 
—— | 
, | | 
"e-horge teams........... 733,478 | — 738,514 685,422 689,754 679,746 
Ту 
Wo-horse teams.......... | 919,206 240,434 207,402 230,100 210,390 
Ті 
"Cohors teams......... 9,290 | 7,716 9,474 10,355 8,376 
к 
SUr-horse teams.......... | 14,909 14,961 15,311 15,360 12,344 
w | 
парове carriages and | 
cou serm С aren 3 16,299 | 14,659 13,582 14,764 15,390 
Ту. 
eae a tolls for hand- | 
га didus | 8,321 8,819 6,850 6,076 5,547 
Tä 
E. Gcr TET 76 75 99 | 66 60 
0 
"passengers |... 12,034,300 | 12,466,272 | 12,182,842 | 12,453,163 12,243,877 


=—— 


TICKET STATEMENT. 


S OL basses outstanding February 1, 1900 . : 202,759 
P during the year . ; Р у Я ; 110,620 
ered on requisition 5 : . . . 44,110 
E 357,489 
Ceived and destroyed Я Е : : 2 154,074 
Oy oS NEA 
standing February 1,1901 . : ; - 203,415 
Or | 
пе орз team-tickets outstanding February 1, 
: Mu cipi c Eon. arcu v 66,810 
s during the year . > З 5 - 5 329,456 
Vered on requisitions — . З : : 1,828 
TA 397,594 
"elved and destroyed . : . : 345,218 
т 3 | 
x ‘Standing February 1, 1901 . : à : 52,316 
ima Se team-tickets outstanding February 1, 
803.00 СЛИ А 34,869 
D «d during the year . с . . . . 189,392 
“ted on requisitions — . Я - . . 672 
Receive; 224,933 
and destroyed : | - - : 189,724 
| 2-9 ЖӘН 
t қ 
Standing February I 1901 . . . . 35, 209 


———— ———=— = 
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Three-horse team-tickets outstanding February 1, 
1900 : ; 
Sold during the year 


Received and destroyed 


Outstanding February 1, 1901 


Four-horse team-tickets outstanding February 1, 
1900 Е 
Sold during the year 


Received and destroyed 


Outstanding February 1, 1901. в 


One-horse carriage-tickets outstanding February 1, 
1900 6 

Sold during the year 

Delivered on requisitions 


Received and destroyed 


Outstanding February 1, 1901 

Two-horse carriage-tickets outstanding February 1, 
1900 . А : ; : : 

Sold during the year 

Received and destroyed 


Outstanding February 1, 1901 . З м 


75470 219123719 403 32785 
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APPENDIX C. 


REPORT OF THE DEPUTY SUPERINTENDENT 
OF THE PAVING DIVISION. 


Room 44, Ciry HALL, Возтох, February 1, 1901. 


Mr. БИр! WHEELER, Superintendent of Streets : 


қр Тай Sir, ==] respectfully submit the annual report of 
Пе and income of the Paving Division of the 
1901 epartment for the financial year ending January 31, 
Yariet Showing the nature of the work, the number and 
invoj ы of permits issued, and the details of expenditures 
ing Rn m paving, macadamizing, regulating, and construet- 

Tous streets. 

Che > aving Division has charge of the following work: 
sidews Maintenance and rebuilding of street surfaces and 
ға Ев 


Се placing of street signs. 
lins numbering of buildings. 
such M ng of permits to open or oceupy the streets, or for 
1ег purpose as may be required under the ordinances. 
bs: * removal of snow and ice from the streets, gutters and 
к walks. 
г of streets in the outlying sections of the City 
The | PN by the Street Cleaning Division. | | 
e Marr on isin charge of а Deputy Superintendent, with 
Engineeri orce under the direction of a chief clerk and an 
ie og force under the direction of a chief engineer. 
R one year has been one of unusual activity in the 
resulto ‘vision, and the amount of work accomplished has 
“PPearan Ш а material improvement in the condition and 
to the се оѓ the streets throughout ће entire City. Owing 
relating | tainty attending the outcome of the legislation 
орао the tax limit, and the consequent delay in the ар- 


iati 2 ы : 1 
the «эшл little new construction was begun until late in 
bey of E notwithstanding this fact, however, a large num- 

stre 


ets have been constructed in the outlying districts, 
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and material progress has been made in the reconstruction E 
streets in the business section of the City. The condition 4 
the down-town streets, so called, has been а constant ee 
of complaint for years ; the pavement of many of these stre ~ 
has been laid for from twenty to thirty years, and the cons ing 
wear and tear of heavy teaming, together with the digg! x 
up of the pavement by corporations occupying the > e 
has rendered their condition worse from year to yea M 
at the present time many of the streets are entirely unit 
the travel to which they are subjected. 


RECONSTRUCTION. 


The business interests of the City demand that рой 
facilities be provided for the transportation of goods, 4M wt 
immense amount of teaming required for this purpose = 
ders it imperative that the streets be paved with а раа 
nent pavement laid in the most substantial manner. y 
prehensive scheme for the renovation of the stree pene: 
business section of the City has been inaugurated, the ues 
ficial effects of which are already apparent in the impr? iÉ 
facilities for teaming and travel on the streets reconst ор 
in the past year. Atlantic avenue and Commercial boe 
furnish notable examples of both the old and new condit 
These streets, which together form a broad avenue сот hio 
the entire water front of the lower end of the City, uri а 
are almost wholly given up to heavy teaming, have able 
constant source of complaint on account of the дере 
condition of the road-bed and pavement, which ren these 
teaming both difficult and dangerous. То remedy р 
conditions and provide a pavement which would тег“ 
requirements of the heavy traffic to which these streets 
subjected, provision was made for repaving these streets cor 
large granite blocks with cement grout joints laid ОП с 
crete base. 

Contracts have been let covering the entire wate already 
these streets, and a large pgrtion of the work has nished 
been completed. The work will be resumed and у= fur- 
the coming season, and the streets when completed W! The 
nish an avenue for heavy teaming without an ot a in à 
following-nained streets have also been reconstructe’ m 
substantial manner as stated, viz, Devonshire 80106» mg 
State street to Water street, and Oliver street, fron ilo 
street to Atlantic avenue, were repaved with large 5 pple 
blocks laid on a six-inch concrete base with pitch ant 1 with 


B S b — avec 
joints ; Prince, Court, and Bosworth streets were rep? 


ts in the 


r front E 
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inito blocks with piteh and pebble joints on a gravel base ; 

E Boylston street, from Washington street to Tremont street, 
*paved with granite blocks on a gravel bed. "The repaving 
‚ "Uummer street, from Washington street to Federal street, 

Ed also been completed with large granite blocks laid on a 
"пећ concrete base with cement grout joints. 


ASPHALT PAVEMENT. 


There has been an increased demand for asphalt pavements 
the part of the public, particularly in the residential dis- 
3 ‘ets and in the sections of the City oceupied by business 
тее оп account of the noiseless character of the pavement 
165 cleanly appearance. 
"compliance with this demand, asphalt pavements have 
ы п laid in the following streets, viz.: Tremont street, 
мр Scollay square to Boylston street; Beacon street, from 
“ington street to Clarendon street; Boylston street, from 
tran оп street to Berkeley street; Temple place; Mason 
атг. Trinity place, from Stuart street to Stanhope street ; 
24 Prince street, between Hanover street and Salem street, 
ын City Proper, and in Meridian street, from Trenton 
of E to Eutaw street, in East Boston. The asphalt in all 
(1666 streets was laid under а 10-year guarantee. 
of $ Portion of Tremont street was paved with a new style 
aen block laid on a 6-inch concrete base as an experi- 
ili for the purpose of determining the comparative dura- 
oe Lr this form of pavement. The blocks used were 
Cm ted and laid by the United States Wood Preserving 
Vhigk 2- These blocks have been treated by a new process 
and i 16 is claimed, renders them impervious to moisture 
x Nore durable than the old style of wooden block. This 
an ion of the work was also laid under a 10-year guarantee, 
а aa practical result of the experiment is awaited with 
a ‘tt deal of interest. The widening of the sidewalks on 
of TO now meets with universal approval on account 
‚ tional accommodation for foot travel and the improve- 
m the appearance of the street. 


on 


ее 


ASSESSMENT STREETS. 


T nder the provisions of Chapter 323 of the Acts of 1891, 
thirty A in amendment thereof or in addition thereto, 
ото new streets and two public alleys have been con- 
the wide and sixteen streets partially constructed. Work on 
25 f “ening and construction of Cambridge street, Ward 


“ІШ 5 . . 
om Brighton avenue to Washington street, which was 
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begun and suspended under the last administration, has 
been resumed, and the work will be completed the соті 
season. ‘The work of widening Tremont street, Ward 2% 
from Washington street to the Newton line, a much-neede 
improvement, has also been begun, and good progress made 
thereon. Тһе work is now suspended, but will be resumed 
and finished in the spring. The construction of the “ 328 
streets, so called, and all new street construction, is now unde” 
the direet supervision of the Paving Division. The large 
amount of engineering incidental to street construction re- 
quires the constant employment of a large force of engineers: 
who have heretofore been detailed from another Department 
These men, although paid by the Street Department, were 
still under the control of the Department to which they 
belonged. 

Experience has demonstrated that to secure the best 19 
sults this force should be under the direct control of an 
answerable to the Superintendent of Streets alone. This has 
been accomplished by the creation of an engineering come 
of the Paving Division, corresponding to the engineering 
corps of the Sewer Division, to take charge of the details 9 
construction, prepare plans, and to consider and report on 4 
matters requiring the services of an engineer. 


GENERAL WORK. 


The regular force of the Division has been constantly 
employed during the year in improving the general conditio! 
of the streets throughout the City. 

About forty-two (42) miles of macadam streets, with 4? 
area of 551,869 square yards, have been resurfaced. { 

Two hundred and sixty-five thousand linear feet of edg® 
stones have been set or reset, 222,000 square yards of paving 
relaid, and about 145,000 square yards of brick sidewal у 
laid outside of the work done under contract for street cO 
struction. Many of the macadam streets in the outlying ee 
tions of the City are in a disgraceful condition, and the са 
dition of many of the paved streets affords just grounc 
complaint. ime 

The work of the past year has resulted in a marked ‘il 
provement in the appearance of the streets, but much § 
remains to be done to make their condition satisfactory. alt 

Extensive repairs have also been made on the aspl 118 
streets throughout the City, under the supervision 0 иг 
Division, and their condition has been materially impro ee 
Тһе condition of some of the older pavements оп which 


ООН A31ddl H3HShH2 
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Suar : 2 В Е 
пао has expired is such that it would be economy in 
Patel „Савез to resurface the entire street as the expense of 

Nng increases with each successive year, and no amount 


о Е 
tion hing will put or keep the pavement in proper condi- 


in уте portion of the road-bed of Commonwealth avenue, 
tion о pe has been entirely reconstructed, and the construc- 
ром: £ avenue is now complete, with the exception of a 
? The of the loam space. 
\ r bridge over Columbia road, at Richfield street, Ward 
etw. 19% in process of construction, under an agreement 
neen the City of Boston and the New York, New Haven 
brio Eod Railroad | Company. The completion of this 
tion he к! do away with the awkward and dangerous condi- 
оне existing at this point, and will enable the City 
Suitab] plete the construction of Columbia road, and make 
The. po nections with the intersecting streets. ' 
fers andonment of the Park Square Station asa railroad 
о Berk, Tan opened the way for a change in the construction 
avenue y Street, between Boylston street and Columbus 
ow which will be of material benefit to the public. Ad- 
the ip Заз been taken of the opportunity afforded to revise 
аро "^de of the street and do away with the bridge over the 
lans have been made, and a contract let for re- 
bridge and filling the street over the railroad 
By the revised grade the present rise in the street 
loved, and a practically level grade established for 
» which will give better facilities for travel. 


Movino the 
Cation, 

will hye A" 
the Street 


CRUSHING PLANT. 


the ks ont and much-needed changes in and additions to 
the ; o ing plant of the Department have been made during 
day, ee new crusher, with an output of 300 tons per 
i 188 been erected between Iffley road and Montebello 


а 1 
With in the West Roxbury District. This crusher is fitted 


a | E Ea 
t ONG the modern appliances and is built in the most 
of th ou and Substantial manner; it is conceded to be one 


е fines E 
on th Inest; in the country. The crusher formerly standing 
emoved + eiler ledge, in the Roxbury ‘District, has been 
Тердігед. 70 the Kenney ledge and thoroughly overhauled and 

"Xtens: 2 
Crush ee repairs have also been made on the other 
Ing Plant longing to the Department, and the entire crush- 
5 | Oss 18 полу in first-class working order. The crusher 
er Street, in the Dorchester District, will serve its 
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purpose in its present location through the winter, but its 
condition is such that its removal to another location wou 
not be feasible. 


YARD AND WHARF Room. 


The facilities for receipt and storage of material for 6007 
struction, and for the proper care of the stock and properly 
of the City, have been entirely inadequate to the needs 0 
the Department. Much has been done during the year w 
meet the wants of the Department in this respect, and as i 
result the conditions have been materially improved. 

By the conversion of the old swill wharf and buildings 0" 
Albany street to this Division, additional and much-neec& 
room for the receipt and storage of construction material for 
use in the City Proper has been secured. E 

Additional wharf and yard room in the North End 41816 
has also been secured by the lease of the adjoining premises, 
which, with the contemplated change in and addition to the 
present buildings will provide ample room for the receipt ай 
storage of the stock and property of the City in this sectio”; 

In the East Boston distriet à model yard for the use E: 
the several Divisions of the Street Department has been P?° 
vided by the lease of a portion of the property of the Glendon 
Company. Stables, sheds, and an office building have реет 
erected and ample facilities provided for the proper сате 0 
the stock and property of the several Divisions. rd 

The excellent wharf privileges connected with this y? 
and ease of access render it a most desirable acquisition 
the Department. 


STEAM ROLLERS AND Toors. ! 
The steam rollers belonging in the Department (в1Х T 
number) have been thoroughly overhauled and repaired à 4 
considerable expense, and, with а slight outlay for minor 7% 
pairs, will be in good shape for the coming season. 
The stock of tools belonging to the Division has "€. 
thoroughly gone over and repairs and additions mad - 
same. The wagons and other appliances in use have 2 
been repaired, and everything put in good condition for 19 


ASSESSMENT STREETS. F 

d ‚ 825, 

The following streets were constructed under Chapter ? 4 
of the Acts of 1891, and the Acts in amendment бһеге01» 


in addition thereto : 
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c; Ashley street, from Breed street to Walley street, is about 
ste P feet long. The contract for constructing the surface of this 
veet was awarded to Philip Doherty, September 21, 1900. 
_ ОК under this contract was begun October 1, 1900, and sus- 

Pended December 17, 1900. 

ELI Street, between Hamilton street and Quincy street, 
edge excavation.” The contract for excavating the ledge on 
15 street was awarded to the Е. E. McCarthy Company, June 6, 

АИ and was completed October 1, 1900. Amount of ехса- 

lon, 2,812 cubic yards. 

5 lender street, from Tucker street across Don street, is 

a 2,229 feet long. The contract for constructing the sur- 
се of this street was awarded to John F. Cullen November Jy 

па Work was begun on this contract March 29, 1900, and 
“pended April 27, 1900; resumed August 21, 1900, and com- 

os November 21, 1900. It is a 6-inch macadam roadway, 
`1 crushed stone sidewalks. The crushed stone, gutter blocks, 
ae edgestones were furnished by the City, and hauled by the 
wo to the site of the work. ‘The flagging for the cross- 

о S Was furnished by the contractor. 
ambridge street, Brighton avenue to Washington street, 

Боце 3,642 feet long: The contract for constructing the sur- 

linde 9! this street was awarded to J. L. Bryne & Co. Work 
Se Т this contract was begun October 26, 1899, and suspended 
o "Iber 23, 1899. Тһе work was subsequently abandoned by 

Rin o tractors, who surrendered their contract. The contract for 

190 pM the street was awarded to J. H. Sullivan, October 30, 

and i Work was begun under this contract November 6, 1900, 

8 still in progress. 
rdington Street, from Cobden street across Fenner 


w 


Str, В 

ee t, is about 226 feet long. The contract for constructing the 
29 on of this street was awarded to Philip Doherty, August 
бе 700. Work was begun September 5, 1900, and suspended 


Ober 15, 1900. 
Stret ith Street, between Washington street and Brandon 
Stree, 18 about 614 feet long. The contract for constructing the 
Work Was awarded to Collins & Ham, October 19, 1900. The 
of removing the buildings within the line of widening was 
Jetober 26, 1900, and is still in progress. No work has 
“ne on the street. 
ig ота Street, between Cobden street and Fenner street, 
face се 198 feet long. The contract for constructing the sur- 
1900 this street was awarded to James Doherty, August 2, 
and , Vork under this contract was begun August 13, 1900, 
толы “Pleted September 10, 1900. It is a 6-inch macadam 
апа МУ With brick sidewalks. The crushed stone, gutter blocks, 


tract, Stones were furnished by the City and hauled by the con- 


livered to the site of the work. Brick for the sidewalks was de- 
Ини the line of the work by the City. Flagging for the 


` was furnished by the contractor. 
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Echo street, from Columbus avenue to Centre street; ~ 
about 175 feet long. The contract for constructing the e 
of this street was awarded to James Doherty, August 2, 190 й 
Work under this contract was begun August 18, 1900, and con 
pleted September 10, 1900. It is a 6-inch macadam тога тад 
with brick sidewalks. The crushed stone, gutter blocks, pu 
edgestones were furnished by the City and hauled by tbe 600 
tractor to the site of the work. Bricks for the sidewalks FN 
delivered by the City on the line of the work. Flagging fo 
crosswalks was furnished by the contractor. т. 

Fowler street, between Glenway street and McLellan stre? 
is about 353 feet long. Тһе contract for constructing the SU 
face of this street was awarded to Booth & Co., August 2, 1 0 E 
Work under this contract was begun August 30, 1900, and Bo 
pleted October 15, 1900. It is а 6-inch macadam roadway рег 
crushed stone sidewalks. Crushed stone, gutter blocks апа edg 
stones were furnished by the City and hauled by the contractor 
the site of the work. Flagging for crosswalks was furnishe 
the contractor. , üt 

Homes avenue, from Bowdoin street to Topliff street, 18 аш 
880 feet long. ‘The contract for constructing the surface of w 
street was awarded to Thomas F. Welch, August 2, 1900. | 
was begun on this contract August 9, 1900, and completed Ос 
ber 12, 1900. It is a 6-inch macadam roadway with cm 
stone sidewalks, with the exception of portion between Bowe" { 
street and Geneva avenue, where the sidewalks were laid у 
artificial stone 42 feet wide, with а loam space 2 feet 4 Й 
inside of the edgestones. The crushed stone, gutter blocks "er 
edgestones were furnished by the City and hauled by the “ike 
tractor to the site of the work. Flagging for the crossw® 
was furnished by the contractor. ао 

Lauriat avenue, Ballou avenue to Norfolk street, is ы! 
769 feet long. Artificial stone sidewalks. The contract for үу. 
ing artificial stone sidewalks on this street was awarded 10 om- 
A. Murtfeldt Company, September 21, 1900, and the work © 
pleted December 6, 1900. | wol 

Montague street, between Ashmont street and Roslin we 
is about 345 feet long. The contract for constructing the 28 


face of this street was awarded to Collins & Ham, Augue ду 


1900. Work was begun under this contract September 4, road- 
and completed October 12, 1900. It is a 6-inch macadam СІМ” 


way. Crushed stone and edgestones were furnished by ше phe 
and were hauled by the contractors to the site of the work. b 
gutter blocks were furnished by the City on the line of" 
Flagging for crosswalks was furnished by the contractors. reet 

Montague street, between Ashmont street and Roslin 5 · 
Artificial stone sidewalks, about 345 feet long. Т 
laying the sidewalks was awarded to Simpson Brothers С 
tion, October 15, 1900, and the work was completed № 
14, 1900. 
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ny Nottingham street, between Bullard street and Bowdoin ave- 
Sean Із 626 feet long. The contract for constructing the surface 
~ "IS street was awarded August 2, 1900, to D. Е. O'Connell. 
e ork was begun under this contract September 4, 1900, and 
pInpleteg October 27, 1900. It is a 6-іһеһ macadam roadway. 
the Shed Stone, gutter blocks and edgestones were furnished by 
Fl City, and hauled by the contractor to the line of the work. 
“Seine for crosswalks was furnished by the contractor. 
Eon 9ingham street, between Bullard street and Bowdoin 
an Artificial stone sidewalks, about 626 feet long. The 
v tant for laying the walks was awarded to W. A. Murtfeldt 
Baden, October 5, 1900. Тһе work was suspended December 
, ` 


5 üblic Alley 432, between Commonwealth avenue and New- 
"y stre 


bum was awarded to Е. S. Fogerty, October 24, 1900. Work 
m segun under this contract November 8, 1900, and completed 
| p. зар 24,1900. This alley is paved with blocks on a gravel 
тр.” With Portland cement grout joints, and brick sidewalks. 
Wale unite blocks for the roadway and the bricks for the side- 
" Were delivered on-the line of the work by the City. "The 
ating was done by the contractor. 
dotem Alley 439, between Boylston street and Newbury street, 
5 'arendon street to Dartmouth street, is about 575 feet long. 
о ылығы for constructing the surface of this street was awarded 
Was p “Ж Pogerty, November 12,1900. Work under this contract 
е Sun November 16, 1900, and completed December 7, 1900. 
Pavin ad way is paved with vitrified brick, and the sidewalks with 
deliver erick. Тһе bricks for the roadway and sidewalks were 
Wag red on the line of the work by the City. The excavating 
Боске by the contractor. я 
abon ond Street, between Dudley street and Clifton street, is 
9 feet long. The contract for constructing the surface 
The E. Street was awarded to D. К. O’Connell, August 2, 1900. 
Comp eee Under this contract was begun September 24, 1900, and 
ith b *6 December 8, 1900. Itis a 6-inch macadam roadway 
One rick sidewalks. Crushed stone, gutter blocks and edge- 
Шер Were furnished by the City and hauled by the contractor to 
Ше „ОТ the work. Flagging for crosswalks was furnished by 


8Xeay 


Street, between Centre street and Kenwood Street, 
Hee 8 feet long. The contract for constructing the surface 
Work Street Was awarded to James Doherty, August 28, 1900. 
Bletoa ег this contract was begun September 7, 1900, and com- 
лет обе 12, 1900. Ісін а 6-inch macadam roadway, with 
Stone sidewalks. Crushed stone and edgestones were 
l by the City, and hauled by the contractor to the site 

К, The gutter blocks were furnished by the City on 


work. Flagging for the erosswalks was furnished 
tractor, 
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Stratford street, between Anawan and Clement avenues, © 
about 975 feet long. The contract for constructing the cul 
of this street was awarded to Philip Doherty, November 23, MSS 
Work under this contract was begun December 8, 1900, аһ 
suspended January 14, 1901. 

Stratford street, between Anawan and Clement avenues: 
975 feet long. Artificial stone sidewalks. The contract for lay- 
ing these sidewalks was awarded to William L. Cahalan, June 21, 
1900. Work was begun under this contract September 12, 1 „> 
and suspended November 18, 1900. 

Tremont street, between Washington street and the N 
line, is about 1,827 feet long. The contract for constructing 
surface of this street was awarded to William Scollans, Novem" 
6, 1900. Work was begun under this contract November 1% 
1900, and suspended January 12, 1901, ке 

Trinity place, between Stuart and Stanhope streets. The са 
tract for constructing sidewalks, fences, and sub-grading the a 
was awarded to Frank Bachelder, November 2, 1900. Work У 
begun November 12, 1900, and completed December 5, 006 ont 

Trinity place, between Stuart and Stanhope streets, 18 * this 
262 feet long. The contract for constructing the surface 9 


is 


ewton 
the 
per 


street was awarded to the Barber Asphalt Paving Companii 
September 29, 1900. Work under this contract was Шу: 


November 17, 1900, and completed December 1, 1900. 
street is paved with Trinidad Lake asphalt, with a wearm де“ 
face one and one-half (14) inches thick, laid оп a one and о б) 
half (14) inch asphaltic cement concrete binder оп а 81Х - 
inch American cement concrete base; under a ten year guar ой 
Woodcliff street, from Howard avenue easterlv, 18 ahis 
275 feet long. The contract for constructing the surface of 
street was awarded to Philip Doherty, August 2, 1900. vote 
was begun under this contract August 7, 1900, and comp ith 
October'5, 1900. It is a six (6) inch macadam roadway: 1ge- 
crushed stone sidewalks. Crushed stone, gutter bloeks and actor 
stones were furnished by the City, and hauled by the contr fut’ 
to the site of the work. Flagging for the crosswalks 128 
nished by the contractor. 
Province court, from Province street about 16 21-51 
was laid with granite blocks on а gravel base with pitch and ре y 
joints. The paving and regulating was done under contra con 
Jones & Meehan. The old pavement was removed by ш 
tractor. Former pavement, old blocks on gravel base. eet, 18 
Washington street, from Morton street to ‘Tower 9 face 
about 550 feet long. The contract for constructing wre 17, 
of this street was awarded to Jones & Meehan, Octo " 1900 
1900. Work was begun under this contract November 27» 
and suspended December 15, 1900. 


g өш” * 


wo 


Ју 
5 feet easte! 13 


PAVING. ith pite! 
Granite block pavement on a concrete base; laid У" 
and pebble joints, 6,138 square yards. 
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petite block pavement on a gravel base; laid with pitch and 
e joints, 1,079 Square yards. 
"unite block pavement on a concrete base; laid with Portland 
“nt grout joints, 22,996 square yards. 
ranite block pavement on gravel base; laid with gravel joints, 
:912 square yards. 
een "Unite block pavement, on a gravel base, laid with Portland 
теп Srout joints, 453 square yards. 
ій] brick pavement, on a gravel base, laid with Portland 
Ment joints, 299 square yards. 
99d block paving, on concrete base, laid with gravel joints, 
"Ы. Square yards. 
ceme, idad lake asphalt, with a binder course of asphaltic 
un, fc “onerete, laid on American Portland cement conerete base, 
Squay a ten year guarantee, 11,483 square yards, at $3.25 per 
the 3i yard, exclusive of the cost of preparing the road-bed for 
Merete base; 10,562 square yards were laid in Tremont 
ere | oylston street to Scollay square, and 757 square yards 
BM In Trinity place. А | 
dis mad land asphalt, with a binder course of asphaltic 
' Sonerete, laid on American cement concrete base, under 
bla A Year guarantee, 1,495 square yards were laid in Temple 
pr ^t а cost of $3.05 per square yard, exclusive of the cost 
ој ag the road-bed for the concrete base. 
„59 lan rock asphalt, on an American cement concrete base 
Arlin ба е yards — 3,844 square yards in Boylston street, 
Yang 008 treet to Berkeley street, at a cost of $3.25 per square 
Maye 95681 square yards in Beacon street, Arlington street to 
Street, at a cost of $3.25 per square yard; Prince 
AE. towards Hanover Street, 464 square yards, at a cost of 
E is Per square yard; Meridian street, between "Trenton and 
Yarq e treets, 540 square yards, at a cost of $3.25 per square 
Ба Xclusive of the cost of preparing the road-bed. All as- 
maj, Pavement laid during the season of 1900 was laid with а 
“ee guarantee for ten (10) years. 
Wag E ІС avenue, fron Oliver street. across India square, 
Songs, ed with large blocks on a six (6) inch American cement 
8 of "ase, with Portland cement grout joints. Within the 
eight the Boston Elevated Railway Company and the Union 
Олеге, "/mpany, Philadelphia size blocks were used on the 
аве, with grout joints. The old pavement was removed 
Pavin, Š roadway excavated by the Street Department. The 
Mee 5 and regulating was done under contract by Jones & 
ight | The Boston Elevated Railway Company and Union 
Мы auroad Company, by agreement, paid for the portion 
Raye] ao tracks. Former pavement, granite blocks, with 
m tant; 9n gravel base. 4 d 
hig бо. ЧС avenue, from India square to Eastern avenue. In 
Че w "Нов ©f Atlantic avenue the roadway was widened on 
Side, by reducing the width of the sidewalk two (2) feet 


Cem 
* 


"treet, 
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The work within these limits was only partially completed. ре. 
west roadway was paved with large blocks on a six (6) = 


American cement concrete base, with Portland cement grout 
joints. Тһе old pavement was removed and the roadway exta 
vated by the Street Department. The old three (8) feet corner 
have been taken up and replaced by circular edgestones, cut ми 
longer radii. This section of the avenue will ђе completed ваг, 
this coming season. Former pavement, granite blocks wi 

gravel joints on gravel base. 


Commercial street, west side, from Hull street to Налоуе! 


| Р : er- 
street, was paved with large blocks on a six (6) inch A 
ican cement concrete base, with Portland cement grout Jo he 


Тһе east side will be completed early this coming season. the 


old pavement was removed and the roadway excavated by ite 

contractors, A. A. Libby & Co. Former pavement, gra" 

blocks on gravel base, with gravel joints. treat, 10 
теби „, 


Boylston street, from easterly side of Arlington 8 
Berkeley street, was paved with two (2) inches of Sicilian 19 e 
asphalt, on a віх (6)inch American cement concrete base, by nd 
Boston Asphalt Company. The old pavement was removed © 
the roadway excavated by the Street Department. Former pa 
ment was macadam. eet 

Beacon street, between Arlington street and Clarendon at! 
was paved with two (2) inches of Sicilian rock аврђа "ton 
а six (6) inch American cement concrete base, by the es the 
Asphalt Company. The old pavement was removed am nes 
roadway excavated by the Street Department. The edgesio o 
were reset and the brick sidewalks relaid by H. Gore & 
Former pavement, macadam. опе 

Hayward place, from Washington street to Harrison a "cies 
was paved in November, 1898, with two and one-half (22) ч incl 
of asphaltina (a patented coal-tar production), оп a 81X ) ving 
American Portland cement concrete base, by the Boston Р ‘esl 
Company, under a five-year guarantee. ‘This street WaS 
faced in October, 1900, with Trinidad land asphalt. 

Mason street, from Tremont street, about nine 
easterly, was paved with one and one-half (14) inches О! га p 
idad Lake asphalt wearing surface, with one and one-ha’ inch 
inches of asphaltic cement concrete binder on а 81х pe „раје 
American Portland cement concrete base, by the Barber А! 
Paving Company. The old pavement was removed and t Би 
way excavated for the concrete base by the Street Depa 
Former pavement, old blocks on gravel bed. 

Meridian street, from Trenton street to Eutaw a 9 
paved with two (2) inches of Sicilian rock asphalt € oc 
(6) inch American cement concrete base, except the m prow? 
cupied by the Boston Elevated Railway Company- : 
for eighteen (18) inches outside the tracks were pavet, А 
ite blocks on a concrete base, with pitch and pebble Јо > edge 
work was done under contract by Jones & Meehan. 


Me 


ty-live E 


ment 
ad 
street, У. 


wh ot 
d with P phe 
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x . nes were reset and brick sidewalks relaid by the contractors. 
ec. pavement was removed and the roadway excavated by 
Street Department. Former pavement, macadam. 
or street, from Atlantic avenue to Milk street, was 
Gru. | With granite blocks on six (6) inch American cement con- 
ating ‘ase, with pitch and pebble joints. The paving and regu- 
PASS Was done nnder contract by James Doherty. The old 
оеш was removed, and the roadway excavated by the con- 
оъ ШТ. Former pavement, old blocks on gravel base with 
Savel joints. 
Wa mmer street, from Washington street to Federal street, 
(6) 5 түсі on the south side with large granite blocks on a six 
Bront. l American cement concrete base, With Portland cement 
Со, Points. . Within the tracks of the Boston Elevated Railway 
With ау, Philadelphia size blocks were used on a concrete base, 
act Joints. The paving and regulating was done under con- 
and ӘУ Joseph B. O'Rourke. "Тһе old pavement was removed, 
ment ^s roadway excavated by the contractor, Former pave- 
' этапе blocks on a gravel base. 
Pave Mont street, from Boylston street to Scollay square, was 
хоер ee asphalt, by the Barber Asphalt Paving Company, 
Stre 16 west half of the-street between Temple place and Park 
vig Much was paved with wooden blocks. The portion paved 
inche Sphalt has a wearing surface of one and one-half (12) 
врћај ad Lake asphalt with one and one-half (14) inches 
"emen te cement concrete binder on an American Portland 
Of tha Concrete base, with a ten-year guarantee. The west half 
With ү. “O2dway, from Temple place to Park street, was paved 
Uniteg gaen blocks and gravel joints on a concrete base, by the 
anteng n tates Wood Preserving Company, and the paving guar- 
айна Or ten years. The old pavement was removed, and the 
"nt eia ву шед by Ше Street Department. Former pave- 
Тер blocks on gravel base. 
“Side ont street, between Mason street and School street, 
Atta; | а.» The sidewalks were widened on the east side, 
Streot ng their greatest width of twenty-five (25) feet at West 
Tick - 16 widened portion of this sidewalk was laid with 
Son m artificial stone. The artificial stone was laid by Simp- 
У lers Corporation, and the brick by Frank Bachelder. 
for o ге Street, retaining wall and fence. The contract 
Сепке Tucting the retaining wall and fence on the east side of 
to m йесі; opposite New Heath street, Roxbury, was awarded 
f "Eum Blas Jonovan, July 7, 1900. Work under this contact was 
аң У 17, 1900, and completed November ЗАО ВО Itis a 
оде 12 Seam-face, rubble wall built of large-sized Roxbury 
Solid in cement mortar, and surmounted by a wooden 
elus undas: tock excavation and work necessary in preparing for 
deg a lon of the wall was done by the contractor and in- 
Free, Ше contract price. 
E Street, retaining wall. The contract for соп- 
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structing the retaining wall along Freeport street at the Dor 
chester Yacht Club, was awarded to Collins & Ham, September 
15, 1900. Work under this, contract was begun September 11, 
1900, and completed December 26, 1900. It is a first-clas" 
rubble wall, built of Quincy granite laid solid in cement morta! 
All excavation and work necessary in preparing for the foun $ 
tion was done by the contractors, and the cost of same include 
in the contract price. р 


Respectfully yours, 
D. N. Payson, 
Deputy Superintendent. 


FINANCIAL STATEMENT. 


REGULAR APPROPRIATION. 


Maintenance . : а 3 $780,000, 00 
Amount collected for repairs 

made by Paving Division and 

inspector’s services for dif- 

ferent companies, ete. . 6 2 10072 


$782,700 77 


zoo 72 


Expenditures from February 1, 1900, to January 
не AE VOS Tp ws 


ATENTO. 
SPECIAL APPROPRIATIONS, PAVING AND STREET Improv EMEN 
Amount of balances February 1, 
1900 5 5 5 : $34,786 92 
Amount of appropriations, 1900— 
1901, revenues and transfers . 1,037,535 22 ә 14 
Ru UM 1,072,825 50 
Amount of expenditures . Ш;- — 
361,519 6 
Balances unexpended : è А : $361, 
Tota EXPENDITURES. 00 79 
Maintenance appropriation . Е A 5 irr 50 
Special appropriations — . ; 7 ү 110, 119 21 
Laying-Out and Construction of Highways . 88, 
Laying-Out and Construction of Highways, East 34 32 
Boston à о : ; 5 о . 62,9 
Laying-Out and Construction of Highways, 1,800 23 
Brighton 0 а 5 А ; . d 
Laying-Out and Construction of Highways, Dor- 112,872 11 
chester · o 5 о . . . Я 


Carried forward 
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Bey and West Roxbury 70,387 07 
S Че Hill and other avenues В 5 а 6 58,677 26 
Gee Mion Station e . . . . 28,556 98 
OnsMéstown bridge. 20200020000 3,806 74 
| “lestown street . = А : : : 1,078 10 
ааз ment of grade erossings ч : Қ 416 00 
М » 1105, Chelsea street . р : : : 9,048 34 

aiden bridge СЛ 1,881 65 


$1,938,331 83 


INCOME. 

C State 
Olleet 
vision, 


ment showing the amount of bills deposited with the City 
ог from February 1, 1900, on account of the Paving Di- 


E 
оће and sidewalk assessments . . $3,011 00 


The , же К : 
Con he Amount paid into the City Treasury during the year on ac- 
ОГ the Paving Division is as follows : 


Siq 
Бартак Construction assessments (law of 1892), $6,201 61 
Тао пе and sidewalk assessments (law of 
NM 199 84 


$6,401 45 


——— 
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S SCHEDULE A. 
alaries of Deputy Superintendent and office em- 
n Ployees | ы à з ы 3 : ‚ 815,597 27 
етіне of Permit Office employees : 5 : 10,259 90 
gaies of Inspectors . A : : : : T (29055 
Sm les of Engineers . à 5 д 5 s 9,194 78 
те inspection "WF TL. | аф 8,185 59 
Si days . В Р : у З е . 28,806 19 
US and numbers — ь ; Е à à 6,958 96 
cose n 59 00 
Жал to offices, stables, sheds, etc. . А : 8,445 15 
pug and stationery - 5 4 қ 2 6,291 89 
. у А к . 5 © Е 7 7 
Messenger service ~ х И 6 > ! ч T 
[ear age and rent . к A etas А „Ри 54074 
Fue wal attendance оп injured employees  . г 147 01 
Taxe ai oil Ж cc "Om D ue. 7 о» 
и i gs 1,280 69 
Sundries d : i 2 к 4 5 ; a E 
"enses of yards and stables, in- 
Eng repairs to carts, har- 
nose and stables, and care of 
Leg, з; Gi dg Я А . $164,519 94 
ten “mount earned by Division 
EM . S ә : 79,804 75 
Veteri, 84,715 19 
NN. mee А à : 4 : 3 gis 29 
Bia : г : à Б Е я T 
Stres cial И үке өле ТА тим 
Ка Cleaning, suburban districts 34,328 58 
Ву а 2768 and sidewalks, new 14,784 47 
Crosa; © Uew fences, etc 948 89 
ОО Оры ^^ 9,203 45 
енінен (new) ' 5,582 45 
бај "tions of court 4 = а : : 9695 95 
Mog» Traverse street |] lo | "Pe eire 
Regine P'üsher, construction . è а ; 16,761 75 
ney 18 Supplies. с Р : қ à 2,001 56 
Ing еу “rusher, construction 10,779 60 
Вой tors? badges Я 55 50 
Stoo, Зитапее . 150 00 
Ston 2^ 11,245 08 
Shers 11,405 36 
Legg ie $324,404 50 
Unt earned by steam rollers. A : 3,265 77 
$321,138 73 


See 
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SCHEDULE В. 


The following schedule shows the expenditure from the тај“ 
tenance appropriation of this Division, in excess of special ap 


priations : 


Street Improvements, Ward 10: 
Norway street 


Street Improvements, Ward 11: 
Irving street 
Pinckney street 


Street Improvements, Ward 12: 
Montgomery street . 


Street Improvements, Ward 16: 
Massachusetts avenue, Edward Everett square to 
railroad 
Quincy street с 
Street Improvements, Ward 17: 
Massachusetts avenue, Railroad to Swett street, 
Swett street 


Street Improvements, Ward 18: 
Greenwich street 
Ruggles street 
Shawmut avenue 
Warwick street 
Westminster street . 
Windsor street 


Street Improvements, Ward 19: 
Calumet street А 
Huntington avenue . 

Parker Hill avenue . 


Street Improvements, Ward 21: 
Clifford street e 
Otisfield street 
Wabon street . 
Washington street 


Street Improvements, Ward 98: 
Park street 
Temple street 
Washington street 


Street Improvements, Ward 25: 
Dustin street ; 
Everett street . 

Parsons street 


pro 
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SCHEDULE C. 


New Work.— PAID FROM MAINTENANCE. 


Myrtle Street, Revere to Joy street, resurfaced and regulated. 


Labor, teaming, and materials furnished by the 

E en Ac ыы. 81,526 29 
Mount paid to Dennis Kiley, paving : : 681 50 
Mount paid to Frank Bachelder, paving . 315 90 


$2,523 69 


See 


p 
ark Street, Beacon to Tremont street, sidewalk removed 
On one side and widened on the other.* 


Labor А E 
abor, teaming, and materials furnished by the 
ТЕ ty > = . Я В А , . $287 60 
"ount paid to W. Н. Glenn & Co., paving қ 3,098 49 
89,896 09 


74 HH 
"FTAIL OF EXPENDITURES UNDER SPECIAL 
APPROPRIATIONS. 


Ан : 
ынс avenue, Oliver to Commercial street, repaved with 
Ж Бе granite blocks on a concrete base with cement grout joints, 
= regulated (unfinished). 


Labor 
on teaming, and materials furnished by the 


$43,337 33 


1r = E: . . - - LI . LI 
E paid to Jones & Meehan, paving . а 15,064 41 
ont paid to Dennis Kiley, paving . ©. 7,640 10 
“nt paid to D, Е. O'Connell, paving . — 1,378 54 


$67,420 38 


eac 

a Street, Arlington to Dartmouth street, asphalted and 
Su'ated (unfinished). 

Cit; teaming, and materials furnished by the 

ч 89,848 79 


mo ~ . . . . . 
Amount paid to H. Gore & Co., paving - 5 660 05 
ing Pid to Boston Asphalt Company, asphalt- 
à ^Y =" Д 18,453 50 


828,962 34 


жее MX 


* Unfinished from 1899. 
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Boylston street, Arlington to Berkeley street, asphalted and 
regulated. 
Labor, teaming and materials furnished by the City, $3,933 62 
Amount paid to Boston Asphalt Company, asphalt- 
ing. x & Е 7 Е : 8 


10,221 25 
рег: 

54 8 
$14,164 5 


Buildings, Chelsea street. 

Labor, teaming and materials, furnished by the 
City, erecting new buildings on Glendon Wharf, 18 84 
East Eagle street : à . $9,040 < 

Charles street, Fruit across Allen street, asphalted. 


Amount retained from Barber Asphalting Paving 80 
Company for work done in 1899, under contract, $3182 


Commercial street, Fleet to Clinton street (work not stated i 
Labor 5 : с : : 5 о . 392 22 


Р . ues 
Commercial Street, Prince street across Eastern ауес 
repaved with large granite blocks on a concrete base 


cement grout joints and regulated (unfinished). 21 
Labor, teaming and materials furnished by the City, $1 5 99 
Amount paid to А. А. Libby & Co., paving . : ES 

828,776 ? 
—— 
Commonwealth avenue. 
Amount paid by Executions of Court for labor 93 72 

claims against the Boston Contracting Company, e 82 
Labor А - . A : m 
Congress Street, Atlantic avenue to the bridge. 340 64 


Labor - 5 - В : ^ . 
Amount retained from Jones and Meehan, for 238 08 
work done in 1899, under contract . 


Р rge 

Devonshire street, Water to State street, repaved with іе 
granite blocks оп a concrete base with pitch joints, ай 

lated. 24 817 80 

Labor, teaming and materials furnished by the City, uxo 53 

Amount paid to Joseph B. O’Rourke, paving == 

9 

Carried forward 86,95 


STREET DEPARTMENT — PAVING DIVISION. ШЕ) 


A Brought forward - , à : ‚ $6,939 38 
Mount of appropriation for Devonshire 
Street, | . | 2 Е . $6,500 00 
Mount paid out of appropriation for 
Street Improvements, Ward 6 . - 489 38 
------ 86,939 38 


Б ET 
"€eport Street, Ward 24, retaining wall (unfinished). 


abor, teaming and materials furnished by the City, $834 77 
Mount paid to Collins & Ham, building retaining 


Wall 3,388 95 


$4,223 72 

| „= г 

"rison avenue, Asylum to Davis street, asphalting (work 
not Started). 


dvertis: 
n Е с В Е с c i 6 
Es E 50 
$12 16 
Ne Sane 
et avenue, Adams to Minot street (work not started). 
ађор aep 
. 5 5 5 5 . í $366 99 
NS: be: 5 00 
$371 99 
——_ 


Пу 

d x Street, Atlantic avenue to Milk street, repaved with large 
DEUS blocks on à concrete base, with pitch joints, and 
Slated, 


Lap 
Апола and materials furnished by the City, $9,979 96 


Paid to James Doherty, paving . - 18,290 04 
Amon $23,200 00 

dun ! of appropriation for Oliver Street, Atlantie 
Ne to Milk street — : A i - $23,200 00 


*tai & | 
Labo Pa wall, Marcella and Centre streets. 
Amo,” teaming and materials furnished by the City, $367 38 


ц . . . 
Wall рай to P, F, Donovan, building retaining 


i 6,236 69 
ount $6,604 07 
‚ Vall 2 арргоргіайоп for retaining 
"mop, Mella and Centre streets . $2,492 40 
Stree paid out of appropriation for 
™provements, Ward 22 Е 67 
-- 86,604 07 


ae 
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Summer street, Washington to Federal street, repaved with 
large granite blocks on a concrete base with cement grout 
joints, and regulated. 


Labor, teaming and materials furnished by the City, $9,631 07 
Amount paid to Joseph B. O'Rourke, paving р 8,290 0 


==” 


--------” 


* $17,851 16 


Talbot avenue, Blue Hill avenue to Norfolk street, unfinished 
work from 1899. 


Labor, teaming and materials furnished by the City, $1,093 87 


Temple place, Washington to Tremont street, asphalted and 


regulated. 

Labor, teaming and materials furnished by the City, $1,361 56 
Amount paid to United States Paving Company, 27 
аврћа по Е : : 3 ‘ ь 5 8,861 
me— Á 
85,292 89 
— 


asphalted 


Tremont street, Court to Boylston street, roadway сеп 
twee 


(wooden blocks laid on concrete base on westerly side bet 3 
Temple and Hamilton place, and at the intersection with Seb? 


and Beacon streets), sidewalks widened and reculated. 2 
Labor, teaming and materials furnished by the City, $11,593 17 


Amount paid to Barber Asphalt Paving Company, 
asphalting b j : А : à : 
Amount paid to United States Wood Preserving 
Company, laying wooden blocks Т ; с 
Amount paid to Simpson Brothers Corporation, 
artificial stone sidewalks : д 
Amount paid to Е. Bachelder, paving 


35,107 65 
3.148 18 


"vU 
1,050 5 
7451 60 


51,846 М 


eet 
Charlestown street, Haymarket square to Causeway езу 
unfinished work from 1899. 


933 91 
Teaming and materials furnished by the City 8255 
Amount retained from Metropolitan Contracting 
Company, for work done in 1899, under con- 844 19 
tract . . у 5 с o : . P 
id by posto? 


* Five thousand nine hundred sixteen dollars and fifty-eight cents pi 
Elevated Railway Company. 


STREET DEPARTMENT — PAVING DIVISION. T8) 


ABOLISHMENT OF GRADE CROSSINGS. 
Boston street and Dorchester avenue, labor . $416 00 


CHARLESTOWN BRIDGE. 
Paving done on Commercial street, Hull to Prince street and 
Causeway street, Prince to Medford street. 


Labor, teaming and materials furnished by the GRE, $2,792 66 
Amount раја to Н. Gore & Co., paving”. 1,014 08 


$3,806 74 


MALDEN BRIDGE. 


Temporary roadway on Alford street. 

Labor , teaming and materials furnished by the City, $1,544 20 
mount paid to Boston Contracting клр рах- 
ing, - ; ~ А А - : 387 45 


$1,881 65 


SOUTH UNION STATION. 


Atlantic avenue and Dewey square, paved with large granite 
blocks, on а concrete base, with pitch joints, and regulated. 


(Unfnished work from 1899.) c 
Tabor, teaming and materials furnished by the City, $14,496 64 
Mount paid to H. Gore & Co., paving Е . 14,060 34 


* 828,556 98 


STREET IMPROVEMENTS, WARD 1. 


Breeq Street, Gladstone to Leyden street, resurfaced and gut- 
ters paved. 


Aor, teaming and materials furnished by the City, $201 50 
mount paid to Booth & Co., paving . 5 у 102 84 
Mount paid to C. L. Ward, paving. : : 18 60 

$317 94 


B 
Fooks street, West Eagle to Condor street, resurfaced and 
Tegulated. 


бог, teaming and materials furnished by the ш $290 18 
ount paid to Booth & Со. . >» 248 77 
$538 90 


oo AER 
by пост thousand five hundred ninety three dollars and sixty-three cents paid 
n Elevated Railway Company. 
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Chelsea street, Eagle square to Curtis street, east side, regu 
lated. 


Teaming and materials furnished by the City : $315 50 
Amount paid to Booth & Co., paving . : - 331 85 
$647 38 
войт 38 


Eutaw street, Meridian to Marion street, and Brooks to White 
street, macadamized and regulated. 

Labor, teaming and materials furnished by the Ro 81,289 5 

Amount paid to Booth & Co., paving : 931 * 


— EN 

Е 49 

Lexington street, Prescott to Shelby street, macadamized and 
regulated. 88 


Labor, teaming and materials furnished by the ~, 52,086 40 
Amount paid to Booth & Co., paving 691 * 


$2,778 18 
Marion street, White to Saratoga street, macadamized and 
regulated. 55 
Labor, teaming and materials furnished by the L CH $4,022 fi 
Amount paid to Booth & Co., paving . 1,121 51 
Amount paid to C. L. Wan paving . 8 5 B 
510 
85,425 1. 
ue 

Meridian street, Trenton to Eutaw street, asphalted and T°? 
lated. ә 12 
Labor, teaming and materials furnished by the City, $1, P 68 
Amount paid to Jones & Meehan, asphalting . 1,9 20 29 

Amount paid to Booth & Co., paving . . 1 

d 

Monmouth street, Meridian to Marion street, resurfaced an 
regulated. 21 
Labor, teaming and materials furnished by the ыш; үт 11 
Amount paid to Booth & Co., paving . . E 
679 04 
= 
Morris Street, near Putnam street, regulated. 29 95 
Materials furnished by the City . в . . yer 99 


Amount paid to Booth & Co., paving 


STREET DEPARTMENT — PaviNG DIVISION. ТІП 


Рг inceton street, near Marion street, regulated. 


Labor, teaming and materials furnished by the City, $220 85 
Amount paid to С. L. Ward, рама ee Њим; 108 80 
$329 65 


Putnam Street, White to Trenton street, near Putnam square, 
regulated. 


2o teaming and materials furnished by the City, $248 12 
у mount paid to Booth & Co., paving . : - 207 56 
Mount paid to C. L. Ward, paving . : { 2018217 
$756 95 

Saratoga street, at Marion street, north side. 
bor and materials furnished by the City , _. $143 40 
mount paid to С. L. Ward, paving. - 69 85 
8912 75 


T y^ 
"enton street, Meridian to Brooks street, resurfaced and regu- 
ated; from Brooks to Prescott street, macadamized. 


796 por, teaming and materials furnished by the City, $3,144 45 
Unt paid to Booth & Co., paving і : 840 23 
$3,984 68 


Wh: 
hite Street, Putnam to Eutaw street, regulated. 


ae, teaming and materials furnished by the City, $106 52 
“unt paid to Booth & Co., paving А ( 106 38 


$213 20 


— == 


STREET IMPROVEMENTS, WARD 2. 


Co 
аке Street, Marginal to Maverick street, macadamized 
ie regulated, 
Amo, teaming and materials furnished by the City, $3,143 88 
"nt paid to Booth & Co., paving . . . 1,160 39 


$4,304 27 


еп 
n ТУ str €et, Maverick square to Paris street, resurfaced and 
"Bulateg. 


1 
ог, te 


I d aming and materials furnished by the City, $219 93 
“e paid to C, L. Ward, paving . 5 у 197 03 
8409 26 


ниво 
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Liverpool street, near Meridian street, repaved and regulated- 


Labor, teaming and materials furnished by the City, $208 43 
Amount paid to Booth & Co., paving . К А 305 97 
= 
8208 80 

Marginal street, repaired. 
Labor, teaming and materials furnished by the City, $1 139 60 


Paris street, Putnam to Brooks and Sumner to Meridian street 
macadamized and regulated. 
Labor, teaming and materials furnished by the іш 1 $2,287 93 


Amount paid to C. L. Ward, paving . 667 5% 
Amount paid to Booth & Co., paving . : қ 145 4 

EE». — 

$3,101 19 

Ruth street, fence repaired. 0 

Labor қ E А ( . 3 : А $14 07 

Winthrop street, Maverick square to Paris street, resur 

faced and regulated. 0 

Labor, teaming and materials furnished by the City, $1 40 5 
Amount paid to C. L. Ward, paving б 166 7 

---- = 

3307 0? 

= 


STREET IMPROVEMENTS, WARD 3. 


а 
Ferrin street, Jackson to Edgeworth street, repaved 5 


regulated. 50 
Labor, teaming and materials furnished by the City, 9920 76 
Amount paid їо Р. Brennan & Co., paving . 5 „ЖАШ 

$409 26 


High street, Pleasantto Walker street, resurfaced an 


d regulated 
Labor, teaming and materials furnished by the 6 2, 051 83 


Amount paid to P. Brennan & Co., paving ‘ мон Bp-— 
$3,251 79 
Amount paid out of appropriation for 
Street Improvements, Ward 3 . $2,671 49 
Amount paid out of appropriation for 
Street Improvements, Ward 5 ; 580 24 83,251 78 


Street DEPARTMENT — PAVING DIVISION. 79 


Mt. Vernon street, entire length, resurfaced and regulated. 
abor, teaming and materials furnished by the City, $865 85 
Amount paid to P. Brennan & Co. : - 5 860 48 
$1,226 38 
Amount paid out of appropriation for 
Street Improvements, Ward 3 : $654 58 
Mount paid out of appropriation for 
Street Improvements, Ward 5 З ЭСЭ 
81,226 33 


Реан Street, Medford to Bunker Hill street, resurfaced and 
regulated. 

abor, teaming and materials furnished by the City, $1,689 58 
Mount paid to Boston Contracting Company, 


Paving . : : З : р қ у 434 16 
89,198 74 
5 
tone Street, edgestone set. 
"bor, teaming and materials furnished by the City, $66 33 
—— 


STREET IMPROVEMENTS, WARD 4. 


AI 
Iston Street, Bunker Hill to Medford street, resurfaced and 
Tegulated, 


Am teaming and materials furnished by the City, . $1,245 63 
"nt paid to P. Brennan & Co., paving . И 343 11 
$1,588 74 

ы i 


al 
dwell Street, Main to Perkins street, repaved and regulated. 


a ^ А Д : 
Amo,” teaming and materials furnished by the City, $1,276 85 
um paid to Boston Contracting Company, 


Ving 897 02 


$1,673 87 


с STREET IMPROVEMENTS, WARD 5. 
helsea Et 


re reet, City square to Mt. Vernon street, repaved and 


Amon’ teaming and materials furnished by the City, $3,326 86 
p paid to Boston Contracting Company 
тае apr XR E 1,140 56 


Y | - 
Carried Jorward . . . . . . $4,467 42 
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Brought forward 8 : 4 3 . 84,467 42 
Amount paid out of appropriation 
for Street Improvements, Ward 5, $4,272 42 
Amount paid out of appropriation for 


Street Improvements, Ward 3 . 195 00 
и 84,467 42 
Cordis street, regulated. 
Amount paid to P. Brennan & Co., paving . 866 39 


Gray street, resurfaced. 
Labor, teaming and materials furnished by the City, g1,131 89 


Park street, Joiner street to City square (west side), repaved 
and regulated. 
Labor, teaming and materials furnished by the City, $269 + 


Amount paid to Boston Contracting Company, 17 
paving 5 3 : 1138 
6882 51 

—— 

'esurfaced 


Pleasant street, Main street to Monument square, re 

and regulated. - 08 
Labor, teaming and materials furnished by the ш $1,949 21 
Amount paid to P. Brennan & Co. , paving 689 


МЕ 
2.034 29 
STREET IMPROVEMENTS, WARD 6. 
Blackstone street, unfinished work from 1899. 
Amount retained from P. McGovern for work done «100 79 
є 


іп 1899, under contract . p : о : = 


a 


ted 
Central street, Broad to India street, repaved and regula 


(unfinished). о 94 
Labor, teaming and materials furnished by the City, DH 


` сей 
Charter street, Commercial street to Marshall place, resurfa 


and regulated. 96 58 
Labor, teaming and materials furnished by the City, p 91 
Amount paid to Dennis Kiley, paving . - . E. 

31,082 49 


Congress square, asphalted. 


Amount paid to Barber Asphalt Paying Де = 5820 99 
аврћа пе : : : 222 


STREET DEPARTMENT — PAvING Division. 81 


Creek Square, Blackstone to Union street, repaved with granite 
locks on a concrete base with pitch joints, and regulated. 


sabor, teaming and materials furnished by the City, $299 14 
Amount paid to Frank Bachelder, paving . : 693 94 
$993 08 


Devonshire street, Milk to Water street. 
mount retained from Barber Asphalt Paving 
^ompany, for work done in 1899, under contract, $157 78 


" dicott street, Cooper to Thacher street. 
Mount retained from Barber Asphalt Paving 
-"9mpany, for work done in 1899, under contract, $180 87 


~. IE 
“Пепа Street, Merrimac to Washington street, repaved and 
regulated. 
“bor, teaming and materials furnished by the City, $786 93 
"^nt paid to Dennis Kiley, paving NES 756 49 
$1,542 42 
Haverhill street, Traverse street to Haymarket square, repaved 
and regulated. 


4 abor, teaming and materials furnished by the City, $739 67 


Mount раја to Frank Bachelder, paying 1,251 20 
$1,990 87 

Srrimac Street, Sudbury to Friend Street, repaired. 
» or, teaming and materials furnished by the City, $96 37 
Ош paid to Dennis Kiley, paving . . . 211 04 
р $307 41 

Lago berton square, repaired. 

DOr | 8186 50 


ti 
ince Street, Salem street to 210 feet towards Hanover street, 
E Dhalteq and regulated. 


Amp, ‘ming and materials furnished by the City, $128 56 
Ыра to Jones & Meehan, asphalting . 1,569 67 
81,698 28 


г Street, Merrimac to Portland street, repaved and 
Таре ей, 


Am A 2, teaming and materials furnished by the City, $466 16 
ИША to Dennis Kiley, paving . o : 385 32 
$851 48 
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STREET IMPROVEMENTS, WARD 7. 


Atlantic avenue, Oliver street to Dewey square, unfinisl 

, work from 1899. 

Labor, teaming and materials furnished by the City, $138 21 

Amount retained from Jones & Meehan for work 
done in 1899, under contract 

Amount retained from P. MeGovern, m work abu 
in 1899, under contract 


ned 


674 62 
жуалар 
Bosworth street, repaved with pitch joints and regulated. 
Materials furnished by the City . _ қ : $69 e: 
Amount paid to F. Bachelder, paving 699 
уаш 
$769 ' 
Boylston street, Washington to Tremont street, 
repaved with pitch joints and regulated. 00 
Teaming and materials furnished by the City, $19 08 
Amount paid to К. Bachelder, paving . a А 1,616 22 
61,695 08 


regu- 
Broadway, Washington to Curve street, repaved and reg 
lated. 


98 

Labor, teaming and materials furnished by the City, $1," > 14 22 
Amount paid to F. Bachelder, paving , : 1,411 

Ре 

mU 


itc 
Devonshire street, near Franklin street, repaved with P 


joints. 2 70 
Amount paid to F. Bachelder, paving . . : $622 
Federal street, Atlantic avenue to Milk street. 

Amount retained from P. MeGovern for work done 501 14 

in 1899, under contract . 8 В : 5 е 


Harrison avenue, Kneeland to Bennet strect. 


Amount retained from Barber Asphalt Paving Com- $166 91 
pany, for work done in 1899, under contract 


Amount retained from P. McGovern, for work done 39 88 
іп 1899, under contract . - . - . ae 
7 


STREET DEPARTMENT — Paving DIVISION. 88 


H А / 
lawiey Street, Franklin to Summer street, repaved and regu- 
4 lated, unfinished. 


"ning and materials furnished by the City ; $68 90 
mount paid to James Doherty, paving - а 280 80 
8849 70 
Hayward place. 
"Iount retained from Boston Paving Company, 
"О work done in 1898, under contract — . - $88 42 
Kingston Street, Beach to Essex street. 
mount retained from Boston Asphalt Company, 
"7 work done in 1899, under contract . : $295 95 
Раша retained from H. Gore & Co., for work 
“ne in 1899, under contract ? : ~ 106 81 
$402 06 


K 
Neeland Street, Atlantic avenue to Albany street, repaved 
ж regulated, unfinished. 
pon teaming and materials furnished by the 
е малар ут кекке 8455 29 
Mason Street, from 450 feet west of West street to about 120 
Set westerly. 
Бе retained from Jones & Meehan, for work 
76 In 1899, under contract . 3 Е : $130 66 


Ma 
ed Street, from Tremont street about 85 feet easterly, 
T Sphalteq. 


e . 
i, . . $50 00 
uut paid to Barber Asphalt Paving Company, 533 00 
$583 00 
tis 
SMS Cet, near Winthrop Square, repaved with piteh joints. 
Ашо 18 and materials furnished by the City . 845 85 
ni paid to Е. Bachelder, paving . € 4 421 50 
8478 85 
Trem — 
9nt street, Pleasant street to railroad bridge, repaved 


And ra. 
Dat regulated, | 


An, teaming and materials furnished by the City, — $1,668 01 
ра to Е, Bachelder, paving Я с 1,626 96 


88,294 97 


ере 
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Repairing Asphalt Streets. 
Amount paid to Barber ur E сер 


asphalting : : 8160 77 
STREET IMPROVEMENTS, WARD 8. 


Chambers street, Cambridge to Green street, repaved 
regulated. 


а nd 


Labor, teaming and materials furnished by the PCS, $1,010 
Amount paid to Dennis Kiley, paving . 924 9 
№ — 
81,995 44 
Leverett street, Causeway street to Craigie's bridge. 
Amount retained from Jones & Меећап, for work 89 
done in 1899, under contract . и E я зи 
Milton street, Brighton to Spring street. 
Amount retained from Jones & Meehan, for work 98 
done in 1899, under contract . 8 5 ; u = 
regu 


Norman street, Merrimac to Green street, repaved and 
lated. g 58 
Labor, teaming and materials furnished by the THE 81,97 18 
Amount paid to Dennis Kiley, paving . 5 Е e 
$1,828 7! 

ржет 

Pitts street, Merrimac to Green street, repaved and e 
Labor, teaming and materials furnished by the кы: 81, н. % 
Amount paid to Dennis Kiley, paving 


а an 
South Margin street, Pitts to Staniford street, repaved 4 


regulated. 


Labor, teaming, and materials furnished by the 40 
City о $ . м 50 
Amount paid to Dennis Kiley, рах ing . : . ^R 
= 90 


STREET IMPROVEMENTS, WARD 9. 


Compton street, Washington to Tremont street, rep 

regulated. 1.465 9 
Labor, teaming and materials furnished by the а % 7246 8 
Amount paid to F. Bachelder, paving 


aved an 


STREET DEPARTMENT — PAVING DIVISION. 85 


Dover street, Albany street to bridge, терахей and regulated. 


Labor, teaming and materials furnished by the City. $441 39 
Amount paid to F. Bachelder, pavun Ver 536 12 
$977 51 
Genesee and Oswego streets. 
Amount retained from Jones & Meehan, for work 
done in 1899, under contract . 5 : 5 $332 21 


Lehigh Street, repaved. 
© Per, teaming and materials furnished by the City. $171 35 


Mount paid to Е. Bachelder, paving . 421 62 
$592 97 
Rollins Street, resurfaced and regulated. 
abor, teaming and materials furnished by the 
SS о ee Ры $962 62 
nount paid to Е. Bachelder, paving . : = 174 52 


81,187 14 


зай Street, repaved and regulated. 
«А, ) 


dn or, teaming and materials furnished by the City. $245 95 

lount paid to Е. Bachelder, paving . ; : 391 80 

$637 75 

nion Park Street, Washington to Tremont street, macad- 
клина and regulated. 

л a teaming and materials furnished by the City. $5,172 27 

Unt paid to F, Bachelder, paving . : . 1,790 21 


86,962 48 


STREET IMPROVEMENTS, WARD 10. 


and Street, St. Stephen to Hemenway street, macadamized 
Lay. "PEulated, 
Op 


City teaming and materials furnished by the 


atavia 


me И а и не о о 

» AE paid to E. S. Fogerty, paving ere. 955 93 

с 82,616 54 

az : ———— 
Lap сы уе Street, macadamized and regulated. 

Amona, *ning and materials furnished by the City. $674 99 

nt paid to F. Bachelder, paving . 2 | 890 43 


$995 42 
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Clarendon street, Tremont street to Columbus avenue, mae 


amized and regulated. 


Labor, teaming and materials furnished by tlie C ~ 
Amount paid to F. Bachelder, paving . - 


Columbus avenue, Boston & Albany Railroad bridges 


Massachusetts avenue, asphalt repaired. 


Amount paid to Barber eae Paving ешр 
asphalting : : 


ad- 


$4,988 94 
1,891 04 


ШЕН салыс 


79 41 


$6.5 
— 
to 


$540 65 
—" 


yu- 
Dartmouth street, near Columbus avenue, resurfaced and Tes 


lated. 
Labor, teaming and materials furnished by the ке 
Amount paid to F. Bachelder, paving . 


Gray street, macadamized and regulated. 


Labor, teaming and materials furnished by the сн 
Amount paid to F. Bachelder, paving 


Haviland street, macadamized and regulated. 


Labor, teaming and materials furnished by the City, 
Amount paid to E. 8. Fogerty, paving 


Lawrence street, macadamized and regulated. 


Labor, teaming and materials furnished by the ы 
Amount paid to F. Bachelder, paving 


Massachusetts avenue, Beacon street to New York, М 


cgulate Е 


ven & Hartford Railroad bridge, macadamized and г = 


Labor, teaming and materials furnished by the E 
Amount paid to E. S. Fogerty, paving 


Amount paid out of appropriation for 


Street Improvements, Ward 10 $5,419 95 
Amount paid out of appropriation for 
Street Improvements, Ward 11 3,451 92 


— 


STREET DEPARTMENT — PAvine DIVISION. 87 


Nor Way street, Massachusetts avenue to Falmouth street, mac- 
adainized and regulated. 


Labor, teaming and materials furnished by the City, $799 83 
Amount paid to E. S. Fogerty, paving : и 578 36 


$1,378 19 
Amount paid out of appropriation for 

Street Improvements, Ward 10 . $913 84 
“mount paid out of appropriation for 

aving Division . " 464 35 


$1,378 19 


St. Stephen street, Massachusetts avenue to Goinsborough 
Street, westerly side, regulated. 


ув os $135 00 
Mount paid to E. S. Fogerty, paving . . қ 250 65 
$385 65 


5 Lm Gem 
tanhope street, resurfaced. 
abor, teaming and materials furnished by the City, $279 70 


STREET IMPROVEMENTS, WARD 11. 
n derson Street, Cambridge to Pinckney street, resurfaced and 
regulated. 


"а teaming and materials furnished by the City, 81,479 98 
19016 paid to Е. Bachelder, paving . 3 s 803 21 


82,277 19 


acon street, 


and regulated. 
abor 


Massachusetts avenue to Charlesgate, resurfaced 


me and materials furnished by the city . . 8792 93 
"nt paid to Е. S. Fogerty, paving - : 1,591 51 
в 32,884 44 
е = 
n con Street, Dartmouth street to Massachusetts avenue, re- 
Am, 198 asphalt. 
Ж Unt paid to Barber Asphalt Paving Company, 
"Phalting athe! wv пау T 0 Т20 Ба 
Со SSS 
m 
fag 9h wealth avenue, Beacon to St. Mary's street, resur- 
Tea “ and regulated. 
Mia t €aming and materials furnished by the City, $838 96 
^ paid to Е. S. Fogerty, paving 5 3 1,498 18 


82,532 14 
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Garden street, Cambridge to Myrtle street, resurfaced and 
regulated. 

Labor, teaming and materials furnished by the City, 81,886 28 

Amount paid to Е. Bachelder, paving . à : 092 ^ 


Grove street, Cambridge to Myrtle street, resurfaced and 

regulated. d 
Labor, teaming and materials furnished by the с 81, Br 0 
Amount paid to F. Bachelder, paving | 


E 
81,721 99 
— 
Irving street, Cambridge to Myrtle street, resurfaced and 
regulated, 1 
Labor, teaming and materials furnished by the City, 81,404 2 
Amount paid to F. Bachelder, paving : e 718 
— 
89,168 56 
Amount paid out of appropriation for 
Street Improvements, Ward 11 . $810 61 
Amount paid out of appropriation for 
Paving Division . 3 2 : 1,857 95 $2, 168 56 


r 
Joy street, Cambridge to Beacon street, resurfaced and regi 


lated. 19 
Labor, teaming and materials furnished by the 4%.) d 215 79 
Amount paid to F. Bachelder, paving 512 

adi 
$3,781 
—— 

d and 


Phillips street, W. Cedar to Irving street, resurface 


regulated. 5 18 
Labor, teaming and materials furnished by the Pi 81, 550 68 68 
Amount paid to F. Bachelder, paving . i ke 

Bo 
82,184 81 
1- 
Pinckney street, Charles to Joy street, resurfaced and Tee" 

lated. 4 82 
Labor, teaming and materials furnished by the oe $1 514 05 
Amount paid to F. Bachelder, paving . алы 

$3,246 81 


Carried forward 


STREET DEPARTMENT — Pavine Divisten. 89 


7 Brought forward i : i : . $3,246 87 
“mount paid out of appropriation for 
N Street Improvements, Ward 11 - $951 21 
Mount paid out of appropriation for 
ving Division. — . . . 2,295 66 
— ———— 83,246 87 


Revere Street, Charles to Irving street, resurfaced and regu- 


lated. 
abor, teaming and materials furnished by the City, $1,779 90 
Mount paid to Е. Bachelder, paving . я А 544 85 


82,324 75 


STREET IMPROVEMEN TS, WARD 12. 


с . . 
laremont Park, Columbus avenue to railroad, macadamized 
and regulated. 


voor, teaming and materials furnished by the City, $2,091 43 


“Unt paid to F. Bachelder, paving . 493 65 

$2,585 08 

T — 

ades Street, East Brookline to East Concord street, mac- 
ini 


зей and regulated. 


al 
5 teaming and materials furnished by the City, $2,501 94 
"nt paid to Е. Bachelder, paving . 5 4 995 65 


3,497 59 
Ма 
sid AC husetts avenue, Washington to Tremont street (north 
m resurfaced and regulated. 
Amon) aming and materials furnished by the City, — $2,720 71 


Paid to К. Bachelder, paving . 5 - 1,047 98 


83,768 69 


Моћ 

а mery Street, Т 
Lape, Ева. 
Ато? teaming and materials furnished by the City, $3,759 94 


remont to West Canton street, resurfaced 


"Xt paid to F. Bachelder, paving 1,844 07 
Amo $5,104 01 
u 9 
=, Paid out of appropriation for 
Amour pa provements, Ward 12 . $3,481 21 
Pavino МЧ out of appropriation for 
атол ci m Jd "=> 1,622" 80 
3 3.102 (ШІ 


1 
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West Newton street, Shawmut avenue to New York, we 
Haven and Hartford Railroad bridge, macadamized and reg" 
lated. 

Labor, teaming and materials furnished by the City, 910000 ү 

5 : 6 


Amount paid to F. Bachelder, paving 
—— E 


811,404 1 


Repairing Asphalt streets. 


Amount paid to Barber Asphalt Paving Company, р 
| ` У 63 32 
asphalting 3 д З В - : $262 ж 


—- 


STREET IMPROVEMENTS, WARD 13. 


Bolton street, D to E street, resurfaced and regulated. 


0 
Labor, teaming and materials furnished by the City, 6 2 


Amount paid to Richard H. Houghton, paving қ E 
n- 

Broadway, Dorchester avenue towards Foundry street ү 
finished). 


Labor 


: Я ED 
Dorchester avenue, Railroad crossing to Andrew square: 
paved and regulated. 


' Labor, teaming and materials furnished by the City, 82,007 98 
Amount paid to Barnes, Ruftin Company, paving . , 


STREET IMPROVEMENTS, WARD 14. 


Dorchester street, Broadway to Third street, repaved. 


Labor, teaming and materials furnished by the City, 536 94 
Amount paid to Barnes, Ruffin Company, paving . 


East Fourth street, N to P street, repaved and regula а 40 
Labor, teaming and materials furnished by the City, Bec 44 
5 , жесе 


Amount paid to Benj. М. Cram, paving 


STREET DEPARTMENT —Pavine DIVISION. 91 


Е А 
ast Third street, Dorchester to Emerson street, repaved 
And regulated. 
wes » teaming and materials furnished by the City, $220 21 
ount paid to Barnes, Вайт Company, paving . 650 16 
$870 37 
Ea А =p 
X Third Street, N to O street, regulated (unfinished ). 
“Г, teaming and materials furnished by the City, $489 69 


m 
егзоп Street, K to М street, resurfaced and regulated. 
m teaming and materials furnished by the City, $2,166 18 
int paid to R. C. Brown, paving 5 516 49 


$2,682 67 


m 


me 
Tson Street, Dorchester to East Third street, resurfaced 


reo eo ated, and from East Тана to Н strect repaved and 
$gulateq 


abor А 
Amon” teaming and materials furnished by the City, $297 50 
nt paid to Barnes, Ruftin Company, paving . 262 38 
а 


t г . 
eet, East Third to East Fifth street, resurfaced and regu- 


«abe Я 4 
ne кш and materials furnished by the City, 81,894 85 
paid to Redmond McDonough, paving . 839 06 
$2,233 91 


== 


Stre . 
et, East Broadway to East Fourth street, asphalt re- 


Paireg 


unt pais 
ар paid to Barber Asphalt Paving Company, 
altin z т 
8 5 В 4 2 : = А $270 98 


L st 


re а 
тор East Broadway to East First Street, resurfaced and 
Labor А ed; East First street to bridge, repaved and regulated. 
Ато ming and materials furnished by the City, 83,147 88 
paid to Benj. М. Cram, paving ) А 2,908 62 
$6,056 50 
Str, SSS SaaS 


ее 
1 К. Broadway to East Eighth street, resurfaced and 


Ог, teami 
Amo aming and materials furnished by the City, $2,679 54 
paid to Benj. M. Cram, paving : 1,581 88 
$4,260 87 


= 
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М street, East Broadway to East Fifth street, resurfaced and 


regulated, unfinished. 


Labor . P 4 ‘ Я Р 5 И 8198 20 
— 


STREET IMPROVEMENTS, WARD 15. 


East Fourth street, Dorchester to H street, resurfaced and 
regulated. 

Labor, teaming and materials furnished by the City, 7 309 99 

Amount paid to В. H. Houghton, paving. 048 18 


Rev 


4,353 18 
$4,300 ая 


East Sixth street, G to H street, macadamized, gutters paved, 
edgestone set, brick sidewalks laid (unfinished). 7 
Labor, teaming and materials furnished by the City, $2,540 a 


Amount paid to Redmond McDonough, paving 888 89 
pe 
82,879 82 
Amount paid out of appropriation 
for Street Improvements, Ward 15, $2,283 30 
Amount paid out of appropriation 
for Street Improvements, Ward 14, 1,096 02 9 
а=. ӘП 
анна“ 


а street, East Fourth to Story street, resurfaced and regulated, 
Labor, teaming and materials furnished by tbe СА, 81, зі EE 4 
Amount paid to Benj. М. Cram, paving 


Linden street, Thomas park {о East Fourth street, resu 
and regulated. 


79 59 

Labor, teaming and materials furnished by the om 81,47 4 76 
Amount paid to R. H. Houghton, paving Bp 
81,785 2 

уев 


Old Harbor street, Dorchester to East Ninth street, 
faced and regulated. 50 
Labor, teaming and materials furnished by the 4; 3360 78 


‘Amount paid to В H. Houghton, paving . Қы. 
ә0 72 
= 
cel 

Pacific street, Thomas park to East Fourth street, resurfa 
and regulated. 2816 81 
Labor, teaming and materials furnished by the тыр 204 72 
Amount paid to Benj. M. Cram, paving . ph 
$1,021 03 


STREET DEPARTMENT — PAVING DIVISION. 98 


STREET IMPROVEMENTS, WARD 16. 


Brookford street, corner Rand Street, repaved. 


Labor, teaming and materials furnished by the City, $1,002 96 
Amount paid to A. A. Libby & Co., paving . 5 161 42 


81,164 88 


Folsom street and Robin Hood street, constructed and regu- 
lated. 


Labor, teaming and materials furnished by the City, $448 30 
Amount paid to T. O’Leary, excavating 5 5 1,550 00 
Amount paid to D. Е. O'Connell, paving . á 102 81 

$2,101 11 


Howell street, Dorchester avenue to Boston street, resurfaced 
and regulated. 


Labor, teaming and materials furnished by the City, $238 97 
Amount paid to В. H. Houghton, paving. - 429 24 
9668 21 

Julian street, repaired. 
Labor, teaming and materials furnished by the City, $119 00 
Mount paid to A. A. Libby & Co., paving . ^ 92 68 
$211 63 


Magnolia street, Quincy street to Lawrence avenue, resurfaced 
4nd reeulated. 


abor, teaming and materials furnished by the City, $600 27 
Mount paid to D. Е. O'Connell, paving 4 4 210 00 
$810 97 


Massachusetts avenue, Edward Everett square to Swett street, 
а and macadamized, gutters paved, edgestone set, gravel 
idewalks built, and fences built. 


Abor teaming and materials furnished by the City, $35,303 48 


mount paid to D. Е. O'Connell, paving . : 894 14 
‘unt paid to F. Bachelder, paving . Е à 977 60 
^ | 837,175 99 
mount paid out of appropriation for 
Street; 


Improvements, Ward 16 . $8,563 10 


Carried forward 5 ^ - $8,563 10 $37,175 22 
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Brought forward . : $8,563 10 $37,175 22 
Amount paid out of appropriation for 

Street Improvements, Ward 17. 10,039 08 
Amount paid out of appropriation for 

Paving Division . 5 ; В 18,573 09 


$37,175 27 
. . . . . —— 
Mayfield street, artificial stone sidewalks repaired. 


Amount paid to W. A. Murtfeldt Co. $471 36 


ВА 


Quincy street, Blue Hill avenue to Columbia road, macadam- 
ized, edgestone set, gutters paved, and sidewalks laid. 

Labor, teaming and materials furnished by the City, SIR 988 a 

Amount paid to D. F. O'Connell, paving : 1,742 06 


$14,730 16 
Amount paid out of appropriation for 
Street Improvements, Ward 16 . $11,009 94 
Amount paid out of appropriation for 
Street Improvements, Ward 20 . 1,905 60 
Amount paid out of appropriation for 
Paying Division . > 3 5 1,814 62 


814,780 16 


STREET IMPROVEMENTS, WARD 17. 
Albany street, at Randall street, repaved. 


8. 

Labor, teaming and materials furnished by the City, 5215 on 
Amount paid to A. A. Libby & Co., paying . : = 
27 

2202 10 

Batchelder street, corner Burrell street, repaved. 86 
Labor, teaming and materials furnished by the City, #205 57 
Amount paid to A. A. Libby & Co., paving . . = 
eio h 

Dunmore and Magazine streets, around St. Patrick's Орше?» 
macadamized, edgestone set, gutters paved. 6878 18 


Labor, teaming and materials furnished by the д 212 08 
Amount paid to A. A. Libby & Co., paying . Ee 
Northampton street, Albany street to Harrison avenue» c 

paved and regulated (unfinished). 33 
Labor, teaming and materials furnished by the City, n 


STREET DEPARTMENT — Pavine DIVISION. 95 


Palmer Street, Harrison avenue to Eustis street, resurfaced and 
regulated. 


Labor, teaming and materials furnished by the City, $884 36 
Amount paid to A. А. Libby & Co., paving. ~. 1,118 67 
$2,003 03 


Swett Street, Massachusetts avenue to-railroad bridge resur- 
Taced, Massachusetts avenue to Albany street repaved and 
regulated. 

Labor, teaming and materials furnished by the City, 88,182 91 

Amount paid to А. A. Libby & Co., paving . 5 2,544 72 


810,727 68 


Washington street, at Marvin street, repaved. 
Materials furnished by the City 2 . — . , $44 60 
Mount paid to A. A. Libby & Co., paving . : 64 81 
$108 91 


Wintnrop Street, Warren to Greenville street, macadamized 
and regulated. 


бог, teaming and materials furnished by the City, $2,831 26 


Mount paid to А. A. Libby & Co., paving. — 877 86 
$3,709 12 
с STREET IMPROVEMENTS, WARD 18. 
тать avenue, Camden street to Roxbury crossing, regu- 
е 
1, р 
ый teaming and materials furnished by the City, $1,598 16 
“unt paid to A. A. Libby & Co., paving . “ 3,837 81 
га $4,935 47 
t paid out of appropriation for 
Ашу Improvements, Ward 18. . $3,323 19 
"i paid out of appropriation for 
= Improvements, Ward 19 . > ILE) 65 
pa paid out of appropriation for 
reet Improvements, Ward 22 . . 298 68 
$4,935 47 
Gr, : REGE 
сепугісін Street, Westminster to Warwick street, resurfaced 
La) текшатей, 
а}, А 
ho ‘caming and material furnished by the City, $1,962 37 
nt paid to А. A. Libby & Co., paving . 3 461 43 


"m o. 
ед forward . . . . : $2,423 80 
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Brought forward 5 ; 2 . $2,423 80 
Amount paid out of appropriation for 
Street Improvements, Ward 18 . $1,609 26 
Amount paid out of appropriation for 


Paving Division . б x ` 814 54 
i ——— и 


Hampshire street, Cabot to Whittier street, resurfaced ™ 

regulated. 8 

Labor, teaming and materials furnished by the City, 81, 0% a 
Amount paid to A. A. Libby & Co., paving : 42 

E 

-r 10 

Marble street, Warwick to Westminster street (south-west 

side) regulated. 49 
Labor, teaming and materials furnished by the piis $551 

Amount paid to A. A. Libby & Co., paving 299 


2 
$851 02 
ае” 


С à тезш!” 
Marvin street, Washington street to Shawmut avenue, resu 


faced and regulated. 


5 
Labor, teaming and materials furnished by the City, Р a 
Amount paid to A. А. Libby & Co., paving fo 
5820 98 
Amount paid out of appropriation for 
Street Improvements, Ward 18 . $542 05 
Amount paid out of appropriation for 
Street Improvements, Ward 17 E 218 98 20 98 
------ 9 


5 ап 
Ruggles street, Washington to Tremont street, resurfaced 


regulated. 1 82 
Labor, teaming and materials furnished by the City, 86,671 29 
Amount paid to А. А. Libby & Co., paving . 2,0 

$8,713 05 
Amount paid out of appropriation for 

Street Improvements, Ward 18 . $7,123 56 
Amount paid out of appropriation for 

Paving Division . : А m SEE) d 88,718 05 

and 
Shawmut avenue, Ruggles to Roxbury street, repaved 

regulated. 925 90 
Labor, teaming and materials furnished by the City, Ж. 899 8! 
Amount paid to A. A. Libby & Co., paving 

33,819 7 


Carried forward Р А % 


STREET DEPARTMENT — PAvING DIVISION. 9T 


Brought forward 2 : . a . 98,819 71 
Mount paid out of appropriation for 
Street Improvements, Ward 18 . $346 50 
Amount paid out of appropriation for 
Street Improvements, Ward 17 . 1,874 06 
Amount paid out of appropriation for 
Paving Division . 5 В 2 153905 
———— $3,819 71 


Sussex street, Warwick to Westminster street, resurfaced and 
regulated. 


Tabor, teaming and materials furnished by the City, $255 80 
“Mount paid to A. A. Libby & Co., paving : 177 44 
$433 24 


Warwick Street, Ruggles to Hammond Street, resurfaced and 
regulated. 


Labor, teaming and materials furnished by the City, $4,036 87 
mount paid to А. А. Libby & Co., paving ~ 1,444 08 
I $5,480 95 
‘Cunt paid out of appropriation for 
Street Improvements, Ward 18 — . $2,417 43 
Mount paid out of appropriation for 
aving Division . 5 x 5 52062752 
——— — $5,480 95 


| MH 


sstminster street, Ruggles to Hammond street, resurfaced 
nd regulated. 


шо aming and materials furnished by the City, $3,036 53 
"nt paid to A. A. Libby & Co., paving Е 1,069 81 
84,106 34 
ош paid out of appropriation for 
Aros Improvements, Ward 18 . $1,808 31 
unt paid out of appropriation for 
Ming Division . .  .  . 9,998 08 
Ss 006 34 
І “ston str eet, Cabot to Warwick street, resurfaced. 
at $ 
8 turnished by the Citys 5. $8 07 
Mt paid to A. A. Libby & Со., paving — . 181 99 
$190 06 
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Whittier street, Tremont to Cabot street, resurfaced and reg“ 
ulated. 
Labor, teaming and materials furnished by the City, $1,267 ~ 
658 


Amount раја to А. A. Libby & Co., paving 
: TT 


81,920 50 
р, а 


Windsor street, Warwick street to Shawmut avenue, resurfaced 
and regulated. 4 
Labor, teaming and materials furnished by the City, $3,933 42 


Amount paid to A. A. Libby & Co., paving : 991 3? 
o —À— 
54,924 79 
Amount paid out of appropriation for 
Street Improvements, Ward 18 . $3,057 78 
Amount paid out of appropriation for 
Paying Division : : 322010360897 Ж 


ATL И 
— 


STREET IMPROVEMENTS, WARD 19. 


Brookline avenue, Boston & Albany Railroad bridge p 

Boylston street, resurfaced and gutters relaid. 0 
Labor, teaming and materials furnished by the vau $2,010 a 
Amount paid to E. S. Fogerty, paving 630 


ЖҮНІ a 
$2,040 20 
es 


. i d 
Calumet street, Pequot to St. Alphonsus street, macadamize 


and regulated. 65 
Labor, teaming and materials furnished by the City, 58,014 62 
Amount paid to A. A. Libby & Co., paving . 1,561 

89,582 27 
Amount paid out of appropriation for 

Street Improvements, Ward 19 . $685 00 
Amount paid out of appropriation for 

Paving Division . у ' . 8,897 20 9,582 27 

=== 
1 


apt 
Heath street, Huntington to Columbus avenue resurfaced 


regulated. 


Labor, teaming and materials furnished by the City, 
Amount paid to A. A. Libby & Co., paving . . 


STREET DEPARTMENT — PAVING DIVISION. 99 


Huntin gton avenue, Gainsborough to Francis street, resurfaced 
апа regulated. 


abor, teaming and materials furnished by the City, $9,631 56 


“Mount paid to E. S. Fogerty, paving . о о 2,985 56 
812,617 12 
Amount paid out of appropriation for 
Street Improvements, Ward 19 - $5,793 03 
Mount paid out of appropriation for 
Paving Division  . А 8 . 6,622 34 
mount paid out of appropriation for 
Street Improvements, Ward 10 Е 201 75 
—— $12,617 12 
Par ker Street, Tremont street to Parker Hill avenue, resur- 


faced and regulated. 


“abor, teaming and materials furnished by the City, $3,431 37 
Mount paid to А. A. Libby & Co., paving . | 2,606 97 


$6,037 64 


Amount paid out of appropriation for 


‘reet Improvements, Ward 19 . $4,125 87 
Mount paid out of appropriation for 
treet Improvements, Ward 22 2 915912927 
———— $6,087 64 


P: 
"Кег Hill avenue, Hillside to Darling and Parker to Calumet 
treet, resurfaced and regulated. 
abor, teaming and materials furnished by the City, $2,913 04 


Monnt paid to A. А. Libby & Co., paving . . 989 38 


Am $3,902 42 
EN paid out of appropriation for 
Amo St Improvements, Ward 19 — . 8314 00 


paid out of appropriation for 


Ay, eet Improvements, Ward 22 У 817 88 
Р Unt paid out of appropriation for 
Swe Division 202000 6. 2,770 54 
— 83,902 42 
: — 
Есе Street, repaved. 
mint paid to A. A. Libby & Co., paving .  . $446 25 
— 


STREET IMPROVEMENTS, WARD 20. 


4 : 
with we avenue, Intervale street to Lawrence avenue, paved 
а, 


Labo» "Бе granite blocks, and regulated. (Unfinished. ) 
» teaming and materials furnished by the City, 85,404 99 


С ee 
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Chamberlain street, Harvard to Algonquin street, resurfaced 
and regulated. 


Labor, teaming and materials furnished by the = $154 = 
Amount paid о D. Е. O'Connell, paving — . 353 0 

P 

02 

s488 02 


Dorchester avenue, Van Winkle to Richmond street, repaved 
and regulated. 


2 
Amount paid to D. Е. O'Connell, paving , : $2,191 24 


Glenway street, Blue Hill avenue to Harvard 

street, macadamized, edgestone set, gutters 

paved. 
Labor, teaming and materials furnished by the City, $6,028 г 
Amount paid to D. Е. O'Connell, paving — . 1,460 7 


8 82 

57.489 8 

Grampian way, resurfaced. 
Labor, teaming and materials furnished by the City, 91022 


Lawrence avenue, Blue Hill avenue to Mag- 
nolia street, resurfaced and regulated. 


‚’ 294 66 
Labor, teaming and materials furnished by the City, $1,634 E 
Amount paid to D. Е. O'Connell, paving. e 


Park street, Waldeck to Washington street, re- 
surfaced and regulated. 


790 91 
Labor, teaming and materials furnished by the dug 62, E 16 
Amount paid to D. F. O’Connell, paving Es 
$3,191 1 
= 
Savin НШ avenue, Dorchester avenue to rail- 
road bridge, resurfaced and regulated. 22 37 
Labor, teaming and materials furnished by the КА 82,056 96 
Amount paid to D. F. O'Connell, paving bs - 
89 
Stoughton street, at Cemetery, laying new brick 
sidewalks. 276 00 
Materials furnished by the City . . . 5 95 25 
Amount paid to D. Е. O’Connell, paving . : E 
112 


4 
STREET DEPARTMENT — PAVING Division. 101 


Willis Street, from Pleasant street, edgestone set 
and sidewalks laid. 


Materials furnished by the City . . . $182 33 
Mount paid to D. Е. O'Connell, paving . . 102 79 
$285 12 


STREET IMPROVEMENTS, WARD 21. 


Bartlett Street, near Washington street, resurfaced. (Un- 
inished. ) 


Labor and teaming furnished by the City . — . 8388 10 

Blue Hill avenue, at Maywood street, repaved. 
sabor, teaming and materials furnished by the City, $179 00 
mount paid to A. A. Libby & Co., paving : 52 46 
$231 46 


Brunswick Street, Warren street to Blue Hill avenue, resur- 
iced and regulated. 

Ж Юг, teaming and materials furnished by the City, 81,236 13 

Sunt paid to А. A. Libby & Co., paving к 258 53 


$1,489 66 


с Sa 
liffor d street, Warren street to Blue Hill avenue, resurfaced 
and regulated. 


Sr, teaming and materials furnished by the City, — $5,044 90 
unt paid to A. A. Libby & Co., paving у 1,296 59 
An $6,341 49 
E paid out of appropriation for 
Aino, е6 Improvements, Ward 21 . $4,852 14 
ount paid out of appropriation for 
"Ving Division , E TENER T EITISU 95 
— $6,341 49 
Cr = 
„Тога Street, Humboldt avenue to Elm Hill avenue, resur- 
У Жұл and regulated. 
Am s, teaming and materials furnished by the City. $746 26 
"Mt paid to А. A. Libby & Со., paving. — . 995 07 
91,749 38 
Нагоја я = 
abo Street, near Harrishof street, resurfaced. 
T ? teaming and materials furnished by the City, $166 40 
75 paid to А. A. Libby & Co., paving . : 43 99 
_5209 62 


— M — 
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Harrishof street, near Harold street, resurfaced. 


Labor, teaming and materials furnished by the City, $883 " 

Amount paid to A. A. Libby & Co., paving . : 310 6 
— 
$1,094 4 


Hewes street, Rockland to Regent street, resur- 
faced and regulated. 


Labor, teaming and materials furnished by the City, 838 57 
Amount paid to A. A. Libby & Co., paving . 4 204 08 
жне 

$242 65 

Hollander street, near Harold street, resurfaced. 7 
Labor, teaming and materials furnished by the City, g435 04 


Howland street, Elm Hill avenue to Humboldt avenue. | 

Labor, teaming and materials furnished by the City, $244 и 7 
Amount paid to А. A. Libby & Co., paving. и 679 

ШЕ 

“ock 

Humboldt avenue, Townsend to Hollander street, 19 

blasted and resurfaced. 


519 60 

Labor, teaming and materials furnished by the oity, $512 4 
Amount paid to Thomas O'Leary, blasting . 10 67 
Amount paid to А. A. Libby & Co., paving . . E 
7 91 


Otisfield street, Blue Hill avenue to Gaston street, resurface 


and regulated. 3 67 
Labor, teaming and materials furnished by the 25; $3,33 75 51 
Amount paid to A. A. Libby & Co., paving . к 

$3,709 18 
Amount paid out of appropriation for 

Street Improvements, Ward 21 . $2,513 90 
Amount paid out of appropriation for 

Paving Division . : 5 | 1,195 28 58 709 18 

-----: ^^ 


faced 
St. James street, Warren to Washington street, resur 


and regulated. 1,600 0 25 
Labor, teaming and materials furnished by the а. Ж; "080 08 
Amount paid to A. A. Libby & Co., paving . 


TEE 


STREET DEPARTMENT — PAVING Division. 103 


Sunderland Street, near Warren street, edgestones set, gutters 
paved. 


Materials furnished by the City . . . _. $125 41 
“Mount paid to A. A. Libby & Co., paving . : 144 31 
$269 72 


Wabon Street, Warren to Wabeno street, resurfaced and regu- 


lated. 
Labor, teaming and materials furnished by the City, $2,359 45 
Amount paid to A. A. Libby & Co., paving — | 878 33 


$3,237 78 


Amount paid out of appropriation for 
Street Improvements, Ward 21 . $2,331 50 
Mount paid out of appropriation for 


Paving Division . . . . 906 28 
——-—— 98,287 78 
Washington street, Guild to Dale street, repaved and regu- 
lated, 
заро, teaming and materials furnished by the City, $1,389 88 
nount paid to A. A. Libby & Co., paving . à 1,921 19 
<. 83,811 07 
Бош paid out of appropriation for 
pet Improvements, Ward 21 . $2,953 27 
Punt paid out of appropriation for 
Aving Division . . . . 357 80 
——— 8880 07 
ah mbeck Street, resurfaced. 
т, teaming and materials furnished by the City, $377 08 
ч Verley Street, resurfaced. 
) . . + 
pu teaming and materials furnished by the City, $697 74 


STREET IMPROVEMENTS, WARD 22. 


Ic 

Wi 4 street, Heath to Centre street, resurfaced and regu- 
Labor + 
A ON ‘aming and materials furnished bytheCity, 82,646 65 


m Е 
НЕ исл. А Libby & Co. paring . . 1,093 20 


$3,739 85 
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Cornwall street, Washington street to Brookside avenue, resur- 
faced and regulated. 


Labor, teaming and materials furnished by the T $424 65 
Amount paid to S. D. Payson, paving . 195 60 
ви 96 
$620 25 

bis 
Lamartine street, Paul Gore to Green street, resurfaced and 

regulated. 
Labor, teaming and materials furnished by the Шы 8605 67 
Amount paid to 8. D. Payson, paving - 467 92 
m 
Oakdale street, resurfaced. с 
Amount paid to S. D. Payson, paving . 3 5 165 72 
< sd 

School street, resurfaced, unfinished. z 
Labor, teaming and materials furnished by the City, = 


Washington street, Townsend street to Columbus avenue, 
paved and regulated. 6 
Labor, teaming and materials furnished by the City, 89,945 % 


Amount paid to А. А. Libby & Co., paving. ; 1,020080 
Е 71 85 

85411 7 ее” 

Westminster avenue, repaved, 38 
Amount paid to A. A. Libby & Co., paving . А 8210 = 


STREET IMPROVEMENTS, WARD 28. 


1 
Anawan avenue, Beech street to Central station, gutters pave 
Labor, teaming and materials furnished by the rigo pia 80 
Amount paid to S. D. Payson, paving . a 11 
8 
| e 
Beech street, Poplar to Colberg street, resurfaced. m 
Labor, teaming and materials furnished by the City, ы " 00 
Amount paid to S. D. Payson, paving . - . E 
А $872 72 
— 
Centre street, Walter street to Green Hill avenue, repaved 15 
Labor, teaming and materials furnished by the City, 571 20 
Amount paid to S. р. Payson, paving . : a: 
441 
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Corey Street, Centre to Weld street, resurfaced. 
Labor, teaming and materials furnished by the City, $113 13 
mount paid to S. D. Payson, paving . 3 277 65 
9890 78 
Dale Street, Poplar street to Hyde Park line, resurfaced. 
“bor, teaming and materials furnished by the City, 641 75 
Mount paid to S. D. Payson, paving . : 24 00 
8665 75 
Forest Hills street, resurfaced. 
Aaterials furnished by the City $8 80 
mount paid to S. D; Payson, paving . 321 60 
$336 40 
тееп street, resurfaced. 
“aming and materials furnished by the City $15 00 
mount paid to S. D. Payson, paving . - 239 88 
$248 88 
Harvard street, Ashland to Morton street, resurfaced. 
седі teaming and materials furnished by the City, $785 00 
ngs street, resurfaced. 
aterlals furnished by the City 46 07 
Sunt paid to $. D; Payson, paving . 410 00 
$456 07 
H ~a 
ЖӘЙ Park avenue, resurfaced. 
PIE and materials furnished by the City $55 00 
"t paid to S. D. Payson, paving . 28 50 
588 50 
айға 
у Nge street, Centre to Pleasant street, resurfaced. 
Amou? teaming and materials furnished by the City, $280 08 
nt paid to S. D. Payson, paving 369 35 
8649 48 
— — 


р 
= Street, 


Or А : 
Am ne teaming and materials furnished by the City, $4, 


nt paid to S. D. Payson, paving . 


Capen; 
Tried forward . 


55, 


Centre to Oriole street, resurfaced and regulated. 


231 79 
883 14 


114 98 
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Brought forward : ; Е - 85,114 93 
Amount paid out of appropriation for 
Street Improvements, Ward 23 . $2,392 06 
Amount paid out of appropriation for 
Paving Division  . 5 : 2259200228 87] 
= 85,114 99 
Perkins street, widened and resurfaced. " 
Labor, teaming and materials, furnished by the с $758 a 
Amount paid to S. D. Payson, paving . - 21 1 
gu 
8775 62 


Amount paid out of appropriation for 

Street Improvements, Ward 23 . $442 00 
Amount paid out of appropriation for 

Street Improvements, Ward 22 6 383 62 


Prospect avenue, resurfaced. 
Amount paid to S. D. Payson, paving . : : $1: 


St. Rose street, from Jamaica street, macadamized and regu 
lated. 
Labor, teaming and materials, furnished by the чө, $1 E 


Amount paid to S. D. Payson, paving . e 
$1,548 33 
Seaverns avenue, repaved. 01 
Amount paid to S. D. Payson, paving . Р А $89? 7 
Spring street, Cass to Centre Street, resurfaced. 1% 
Materials furnished by the City . : 4 - $a 20 
Amount paid to S. D. Payson, paving . - 3 
ae 
ка 
{ nd 
Temple street, Ivory to Mt. Vernon street, macadamized ® 


regulated. 69 16 
Labor, teaming, and materials furnished by the ы $8,8 876 0 00 
Amount paid to S. D. Payson, paving . Es 
9,745 16 


Amount paid out of appropriation for 


Street Improvements, Ward 23 . 86,432 14 
Amount paid out of appropriation for 
Paving Division . — . .  . 3,818 02. 2 21916 


STREET DEPARTMENT — Paving DIVISION. 107 


Wach usett street, from Walk Hill Street, resurfaced. 


Labor, teaming and materials furnished by the City, $378 82 
Amount paid to S. D. Payson, paving . : : 120 90 
$499 72 


Washington Street, Forest Hills to Ashland street, resurfaced 
and regulated. 

sabor, teaming and materials, furnished by the City, $5,959 81 
'nount paid to S. D. Payson, paving . я ) 2,138 10 


$3,097 91 


Amount paid out of appropriation for 
Street Improvements, Ward 23 . 85,808 62 

Mount paid out of appropriation for 
Paving Division . о. — . . 1,294 29 
------ $8,097 91 


Williams Street, resurfaced. 
Mount paid to S. D. Payson, paving . à - 872 00 


STREET IMPROVEMENTS, WARD 24. 


ams street, Neponset avenue to Granite avenue, resurfaced 
and regulated. 

"жай teaming and materials furnished by the City, $5,580 91 

eunt paid to D. Е. O'Connell, paving. у 8,022 60 

88,608 51 

А = 

“топе Street, Adams street to Dorchester avenue, resurfaced 
is “nd regulated. 


a YA 1 . H . 
Rech ieaming and materials furnished by the City, $347 35 
7" paid to D. Е. O'Connell, paving . . 731 55 
x $1,078 90 
ai = 
у Street, W ashington street to Dorchester avenue, resur- 
d à 
Amon’ teaming and materials furnished by the City, $635 70 
nt paid to D. Е. O'Connell, paving . Е 1,444 14 
$2,079 84 
Bus, eti st 7 к f d and r 
liei ig reet, Beale to Weyanoke street, resurfaced and regu- 
abor , 
Ám ы» teaming and materials furnished by the City, $692 02 
_ Paid to D. Е. O'Connell, paving . : 368 14 
81,060 16 
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Mather street, Dorchester avenue to Allston street, resurfaced 
and regulated. 
Labor, teaming and materials furnished by the City, $1,903 09 
Amount paid to D. F. O'Connell, paving 710 20 
— e 
$2,613 29 
Amount paid out of appropriation for 
Street Improvements, Ward 24 $1,838 70 
Amount paid out of appropriation for 
Street Improvements, Ward 20 а 774 59 


29 

—— sum 

River street, Washington street to Central avenue, resurface’: 
Labor, teaming and materials furnished by the City, $678 97 

School street, plankwalk laid, unfinished. 1 
Lumber . А Р : : 3 : Е $38 1 

— 

ced. 


Washington street, Codman street to Talbot avenue, regurfa. 
Labor, teaming and materials furnished by the City, 81,691 29 
1 

Wessex street, Weyanoke to Codman street, resurfaced 81 
regulated. 91 
Labor, teaming and materials furnished by the үлі 61,200 60 
Amount paid to D. F. O’Connell, paving : 


га 51 


STREET IMPROVEMENTS, WARD 25. 


Bennett street, from Parsons street, new gutters on one nd 
Labor, teaming and materials furnished by the one $102 4 00 
‘Amount paid to James Doherty, paving . i— 
177 82 
=== 
nd 

Bentley street, Sparhawk to Henshaw street, resurfaced 5 
regulated. 44 19 
Labor, teaming and materials furnished by the oy $2, | 81 26 


Amount paid to James Doherty, paving 
5 


Brooks-street bridge. 


Amount retained from Boston & с R.R. Со. 5,508 82 
momes 2-02. а. E 
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Chestnut Hill avenue, Beacon street to Commonwealth ave- 
nue, gutters relaid. 

Labor, teaming and materials furnished by the City, $103 38 

Amount paid to James Doherty, paving А 142 40 


5245 78 


Commonwealth avenue, St. Mary’s to St. Paul street, regu- 
ated 


Amount paid to James Doherty, paving 5 1 $995 +8 


[ооу street, Faneuil to Bigelow street, resurfaced and regu- 

ated. 

Labor, teaming and materials furnished by the City, $1,908 54 
Mount paid to James Doherty, paving 5 418 80 


$2,327 34 


Dustin Street, Beacon to Garden street, resurfaced and regu- 
ated. 


Labor, teaming and materials furnished by the City, $968 02 
Mount paid to James Doherty, paving 3 > 355 60 
^ 81,328 62 
mount paid out of appropriation for 
Street Improvements, Ward 25 . $951 75 
mount paid out of appropriation for 
àving Division . о : 371 87 
----- $1,323 62 
Elko Street, new dish gutter. & 
шша and materials furnished by the City . : $41 78 
Nount paid to James Doherty, paving : 5 38 80 
880 53 
----- — 


Е 
Yerett street, North Beacon street to the bridge, resurfaced 
ang regulated. 


“арор, teaming and materials furnished by the City, $2,002 71 


Mount paid to James Doherty, paving . : 197 60 
mo $2,200 31 
"Unt paid out of appropriation for 
E €t improvements, Ward 25  . $1,720 61 
put paid out of appropriation for 
“Ying Division , : ; - 479 70 


------- $2,200 81 
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Faneuil street, resurfaced. 


Labor, teaming and materials furnished by the City, $34 29 

Amount paid to James Doherty, paving : - 5 60 
pe 
559 89 
пои 


Foster street, Washington street to Commonwealth avenue 
edgestone reset, gutters relaid. 


Labor, teaming and materials furnished by the City, $262 be 
Amount paid to James Doherty, paving à 5 2,047 82 

а и 

$2,310 65 


Hardwick street, Dunboy to Bigelow street, macadamized and 
regulated. К 
Labor, teaming and materials furnished by the City, 82,23 d 6 


Harvard avenue, Brighton to Farrington avenue, repaved, one 
side. 

Labor, teaming and materials furnished by the se Bb $35 " 

Amount paid to James Doherty, paving 108 ! 


m 


43 89 
$1 


С 


lit. Vernon street, Rockland to Foster street, gutters yelaid. 


Teaming and materials furnished by the City . $70 n 
Amount paid to James Doherty, paving 227 © 
298 52 


Nonantum street, gutters relaid. 


Gravel furnished by the City 
Amount paid to James Doherty, paving 


Oakland street, Faneuil to Washington street, resurfaced and 
regulated. 
Labor, teaming and materials furnished by the City, $860 80 80 


Amount paid to James Doherty, paving | 


jl 
1- 

Parsons street, Faneuil to Surrey street, resurfaced and reg! 
lated. 744 00 
Labor, teaming and materials furnished by the City, $1 i 62 
Amount paid to James Doherty, paving muc 
$2,595 6 


Carried forward 
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Brought forward 5 А - 3 © ЗА 62 
Amount paid out of appropriation for 
Street Improvements, Ward 25 . $2,216 90 
Amount paid out of appropriation for 
Paving Division  . А . 27 ҮЗІ 22 


$2,535 62 


Каутопа street, Everett to Franklin street, resurfaced and 
regulated. 


Labor, teaming and materials furnished by the City, $641 05 
Mount paid to James Doherty, paving А Р 887 60 
81,098 65 


Rockland Street, Peaceable street to High-School place, regu- 
ated. 


Teaming and materials furnished by the City : $84 71 
Mount paid to James Doherty, paving ENS 543 62 
8628 33 


Пя 
Union Street, Washington street to Howard place, resurfaced. 
bor, teaming and materials furnished by the City, $235 37 


Washington street, Commonwealth avenue to Brookline line, 
regulated. 


$ Меп furnished by the City . - : : 832 89 
nount paid to James Doherty, paving : У 209 80 
8249 69 


$ UMMAR Y OF EXPENDITURES UNDER SPE- 
CIAL APPROPRIATIONS. 


cantio avenue, Oliver to Commercial street . $67,420 38 
Boy] ОП street, Arlington to Dartmouth street 2 286962834 
Buhay street, Arlington to Berkeley street - 14,154 87 
Chane Chelsea street . қ 5 Е 4 9,048 34 
Con. Street, Fruit to Allen street . — . . 318 80 
Сон, тета] street, Fleet to Clinton street . К 92 88 

= сы street, Prince street to Eastern avenue, 28,776 20 
em p. nwealth avenue : Е Е ; 4 4,105 54 

са” Street, Atlantic avenue to bridge . а 278 72 
Freee те Street, State to Water street 5 : 6,939 38 
На! street, Ward 24, retaining wall : : 14,228 72 

За avenue, Asylum to Davis street . н 12 16 
Oliver Set avenue, Adams to Minot street. : 371 99 

Street, Atlantie avenue to Milk street . 23,200 00 


ШО леч — 0. « 0... $187,899 82 
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Brought forward 


Retaining wall, Marcella and Centre streets . 
Summer street, Washington to Federal streets 


Talbot avenue 
Temple place 


Tremont street, Court to Boylston Binet 
Abolishment of Grade Crossings 


Charlestown bridge 
Charlestown street 
Malden bridge 

South Union Station : 


Atlantic avenue and Dewey square 
Street Improvements, Ward 1: 


Breed street 
Brooks street . 
Chelsea street . 
Eutaw street 
Lexington street 
Marion street 
Meridian street 
Monmouth street 
Morris street 
Princeton street 
Putnam street 
Saratoga street 
Trenton street 
White street 


Street Improvements, Ward 2: 


Cottage street . 
Henry street 
Liverpool street 
Marginal street 
Paris street 
Ruth street 
Winthrop street 


Street Improvements, Ward 8: 


Ferrin street 
High street 

Mt. Vernon street 
Pearl street 

Stone street 


Street Improvements, Ward vi 


Allston street . 
Caldwell street 


Street Improvements, Ward 5 5 


Chelsea street . 
Cordis street 
Gray street 
Park street 
Pleasant street 


Carried forward 


$187,899 
6,604 
17,851 
1,093 
5,222 
51,846 
416 
3,806 
1,078 
1,881 


28,556 


817 
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22 Brought forward . 
Street Improvements, Ward 6: 
Blackstone street 
entral street . 
harter street . 
"Опотева square 
reek square . : : о - 
$vonshire street, Milk to Water street 
“ndicott street 
Tiend street 
averhill street 
“€rrimae street 
~ 9mberton square 
Prince street 
St Sudbury street Е 
теу Improvements, Ward 7: 
^tlantie avenue 
n Sworth street 5 с 
1.0 lston street 3 Е Б 
> 0adway - 
Devonshire street 
Г Чета] street . 
Tarrison avenue 
Hawley Street . 
ку ward place 
preston street 
“heeland street 
ason street 
;,280n street 
US street 
Fremont street : 
St, ring asphalt streets . 
Ohe provements, Ward 8: 
e bere Street 
Mil erett street 
ton street 


ANE 


2 Margin street 


im, provements, Ward 9: 


О Pton street 

Ge r Street 

ipe Зее street 

Roli Street a 
18 street 
у Street 


Unj : 
Street n Park street "T 
Bat, provements, Ward 10: 


(ОР 
ате Jorward 


. $853,968 59 


100 79 
162 94 
1,085 49 
820 93 
993 08 
157 78 
180 87 
1,549 49 
1,990 87 
307 41 
186 50 
1,698 23 
851 48 


674 65 


769 01 
1,635 08 


2,616 54 


- $401,161 71 
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Brought forward 
Cazenove street 
Clarendon street 
Columbus avenue 3 
Dartmouth street . А 6 5 
Gray street — . . 
Haviland street 
Lawrence street 
Massachusetts avenue 
Norway street 
St. Stephen street 
Stanhope street с 

Street Improvements, Ward ПШ 

Anderson street 


Beacon street, Massachusetts avenue Ka Chales: 


gate 


Beacon ЕТЕ Ва вона" avenue to art: 


mouth street 
Commonwealth avenue 
Garden street . 
Grove street 
Irving street 
Joy street 
Phillips street . 
Pinckney street . 
Revere street . 

Street Improvements, Ward 12: 
Claremont park А 
James street С 
Massachusetts avenue 
Montgomery street . 

W. Newton street 
Repairing asphalt streets . 

Street Improvements, Ward 13: 
Bolton street : 5 
Broadway 
Dorchester avenue . 

Street Improvements, Ward. 14: 
Dorchester street . 

E. Fourth street, N to P street 


E. Third street, Dorchester to Emerson street 


2 Third street, N to O street . 
Emerson street, K to M street . 
Emerson street, Dorchester to H street 
H street . 

I street 

L street . 

М street . 

N street . 


Carried forward . à : А 


. $401,161 71 


995 42 
6,379 41 
540 65 
507 57 
1,587 09 
1,841 19 
3,381 90 
8,871 ші 
1,378 
"385 65 
279 70 
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Brought forward 
Street Improvements, Ward 


Е. Sixth street 
G street . 
Linden street . 
Old Harbor street 
Расте street Е 3 
Street Improvements, Ward 16: 
Brookford street 
Folsom street . 
Howell street 
Julian street 
Magnolia street 
Massachusetts avenue 
Mayfield street 
Quincy street . E ; 
Street Improvements, Ward 17: 
Albany street . 
Batchelder street 
Dunmore street 
Northampton street . 
Palmer street 
Swett street 
Washington street 
Winthrop street қ 
reet Improvements, Ward 18: 
olumbus avenue 
reenwich street 
Hampshire street 
Marble street . 
Tarvin street . 
ugeles street . 
Shawmut avenue 
Ussex street 
Varwick street 
Westminster street . 
Weston street . 
Whittier street 
Ste Indsor street с 
“et Improvements, Ward 19: 
Brookline avenue 
Valumet street 
Heath street 
,"hüngton avenue . 
Arker street Е 
zOrker Hill avenue . 
Terrace Street . 


Carried forward . 


15: 
E. Fourth street, Dorchester to H street 


. $507,070 61 


4,853 18 
3,879 32 
2,317 01 
1,785 29 
4,820 72 
1,091 03 


1,164 38 
2,101 11 
668 21 
211 63 
810 97 
37,175 92 
471 86 
14,730 16 


502 70 
333 43 
1,085 21 
1,276 33 
2,003 03 
10,727 63 
108 91 
3,709 12 


4,935 47 
2,423 80 
1,877 10 
851 02 
820 98 
8,713 05 
3,819 71 
433 94 
5,480 95 
4,106 34 
190 06 
1,920 50 
4,924 75 


2,640 20 
9,582 97 
9,682 50 
12,617 12 
6,097 64 
3,902 49 

446 25 


$686,681 18 
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Brought forward 


Street Improvements, Ward 20: 


Blue Hill avenue 
Chamberlain street . 
Dorchester avenue 
Glenway street 
Grampian way 
Lawrence avenue 
Park street 

Savin Hill avenue 
Stoughton street 
Willis street 


Street Improvements, Ward 21: 


Bartlett street 
Blue Hill avenue 
Brunswick street 
Clifford street . 
Crawford street 
Harold street . 
Harrishof street 
Hewes street 
Hollander street 
Howland street 
Humboldt avenue 
Otisfield street 
St. James street 
Sunderland street 
Wabon street . 
Washington street 
Waumbeck street 
Waverley street 


Street Improvements, Ward 99: 


Bickford street 
Cornwall street 
Lamartine street 
Oakdale street 
School street 
Washington street 
Westminster avenue 


Street Improvements, Ward 23: 


Anawan avenue 
Beech street 
Centre street 
Corey street 

Dale street а 
Forest Hills street 
Green street 
Harvard street 
Hastings street 


Carried forward . 
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. $686,681 18 


5,404 92 
488 02 
2,191 27 
7,488 82 
168 25 
2,396 73 
3,191 19 
3,759 38 
371 25 
985 12 


388 10 
231 46 
1,489 66 
6,341 49 
1,742 33 
909 62 
1,094 49 
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Brought forward - É ^ - . $757,132 89 
Hyde Park avenue . 2 t : : Я 88 50 
LaGrange street . : . Я Е : 649 48 
Park street . : у ; Е 1 ч 5,114 98 
Perkins street . : 5 - 5 А } 775 62 
Prospect avenue - о 6 5 : : 126 75 
St. Rose street ; : я : 5 : 1,548 33 
Seaverns avenue  . : а з 3 : 899 01 
Spring street. Е : : à У р 596 43 
Temple street . Қ А : : : : 9,745 16 
Wachusett street . . b ае : : 499 72 
Washington street . E ; : , 3 8,097 91 

_ Williams street Р : : Я : 3 12 00 
Street Improvements, Ward 24: 
Adams street . : с 5 : : Е 8,603 51 
Ashmont street : : : - Е = 1,078 90 
Bailey street. А $ 5 5 : : 2,079 84 

ushnell street 2 5 5 : : 3 1,060 16 
Mather street . 2 E = : : 3 2,613 29 
River street . А 5 5 х j : 678 55 

chool street . c : 5 : : 88 17 

rashington street . с } 5 : . 1569/1023 

S essex street. 5 5 5 р а 5 E272 37 

Street Improvements, Ward 95: 
БЕЙ seen М 02. 177 82 
Bentley street . k к У у қ Е 2,226 05 
Brooks street bridge : 5 : 5 : 5,503 32 
Chestnut Hill avenue 20.0. на S 245 78 
-—Oommonwealth avenue . Р : 4 à 995 88 
Dunboy street. : : А J : А 22921 84 
EE hoe а МИ ^ . 15506 
a а. "80 53 
-'Verett street . s А : 5 : : 2,200 31 
Faneuil street . Е ~ ~ А ; А 39 89 
т Oster street . : 6 У = Е . 2,810 65 
Hardwick street : - : 5 5 2 2,287 66 

arvard avenue / e е : : : 143 89 
ж” Vernon street . 2 z 5 с 3 298 52 
c O9hantum street . : A қ Т : 191 26 
да ат street Te са fud 1,197 11 
ебі . 2. . . . . 55562 
MUmondsteet 202020020201 02865 
Rockland street , 698 33 
ы т 285 37 

“shington street . : қ : А . 249 69 

И $830,628 19 
оа paid out of appropriation for Paving 
РОНА : : 4 6 А : . 15,087 88 


$755,590 31 


118 City Посвмехт No. 88. 


BLUE HILL AND OTHER AVENUES. 


Blue Hill avenue, Walk Hill to River street. 
Labor, teaming and materials furnished by the City, $2,947 64 
— 


Columbus avenue. 


Sand . т $66 60 
Amount retained from D. E. Lynch for ‘work done, 0 
under contract 3 : 1 4 s h 107 4 
8174 00 
—À 


Commonwealth avenue. 

Labor, teaming and materials furnished by the City, 854,686 Сі 

Amount paid to James Doherty, paving . 5 769 a 

Amount paid to Barnes, Ruftin Company, paving . 9920 
мет” 


62 
$95,550 09 


SUMMARY OF EXPENDITURES FOR BL СЕ 
HILL AND OTHER AVENUES. 

Blue Hill avenue А È 3 А - . $2, = ТШ 

Columbus avenue : А 4 А 55 69 

Commonwealth avenue 55,655 =: 

и — 3 


LAYING-OUT AND CONSTRUCTION OF 
HIGHWAYS. 
Aberdeen street, Beacon street to Brookline Branch, Boston - 
Albany Railroad. 
Labor, teaming and materials furnished by the City, 82, 


Amount paid to J. O'Brien & Son, construction 84 
work к 811 
Amount paid to "Taylor, Carr & Andrews, artifi- 710 56 

cial stone sidewalks 5 3 а dps 
106 
Alford street, Mystic river to Everett line. 397 50 


Labor Е c : 2 5 5 : . st 


Angell street, Blue Hill avenue to Canterbury street. " 13 

Labor 
Amount ӨТЕЙ fear Jamas Doherty toni non 208 64 
done in 1899, under contract . : . : рі 
$215 71 
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Astor Street, Massachusetts avenue to Parker street. 


Labor and materials furnished by the City . . $46 67 
Amount retained from P. MeGovern for work done 
11 1899, under contract . 2 2 A 4 199 08 
$245 75 
B Street, from line of original low water to Congress street. 
Labor and materials furnished by the City. з $334 86 


Belvidere street, Dalton to West Newton street. 


Amount retained from Collins & Ham for work 
done in 1899, under contract . 5 . Е $80 98 


Вегкејеу street, Boylston street to Columbus avenue. 
Labor "ТАН А У ЛЕРИ 817 75 


Blandford street, Commonwealth avenue to Boston and Albany 
ка гтоаа. 


Labor and materials furnished by the City . а $484 81 

mount retained from Boston and Albany Railroad 
Company for work done in 1899, under contract . 4,680 00 
$5,164 81 


Воагатап street, Saratoga street to Boston & Maine Rail- 
road, 


ОРЕ оока 2 831 25 
B 
"rt street, Washington to Ashmont street. 
A bor and materials furnished by the City . : $88 77 
Mount retained from Collins & Ham for work 
“оле in 1899 under contract 0... 505 22 
$593 99 
с 
1 hester Street, Commonwealth avenue to Brighton avenue. 
үг and materials furnished by the City . à $15 05 
_ Unt retained from James Doherty & Co. for 
"ӨТЕ done in 1899 under contract °. Е ! 57 98 
$72 98 
Сур; 
ib; SWick road, Englewood avenue to Chestnut Hill avenue. 
pe ТОЗАР АХ” $35 25 
unt paid to Collins & Наш. . . . 1,272 48 
$1,307 73 
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Columbia road. 
Labor, teaming and materials furüished by the City, 84,997 69 


Amount paid to Simon J. Donovan, filling . - . 15402529 

Amount paid to J. C. Coleman & Son, construc- 
tion work 5 у Я : : : : 1,090 50 
Amount paid to Н. P. Nawn, construction work . 702 20 
po 


$22,122 82 
— 


Cummington street, Blandford to Avon street. 


Labor and materials furnished by the City . , $996 24 
Amount paid to Boston & Albany Railroad Com- 


pany, filing . 2 19,481 40 
—— 
Devon street, Blue Hill avenue to Columbia road. 

Labor and materials furnished by the City . . $71 05 
Amount retained from John Connors for work 7i 
done in 1899 under contract . Е ^ е 188 4 

шемен есес 

$259 79 

9207 = 

Dixfield street, Old Harbor to Covington street. 5 

Labor > 2 : : А : қ А $26 22 

Forest Hills street, Washington street to Glen road. 0 

Labor Р 4 Т Е - 4 : : $550. 

Fowler street, Glenway to Greenwood street. 87 
Labor р : d 5 ы - ^ $4 

Amount retained from Collins & Ham for work 70 52 

done in 1899 under contract . : : Б. 

875 89 

еее” 

Francis street, Huntington to Brookline avenue. 01 

Labor and materials furnished by the City 5 99 

Amount paid to James Doherty 222 

5 0 

8225 00 

Hamilton street, Bowdoin street to Homes avenue. 3 96 

Labor and materials furnished by the City . . Mom 

Harold street, Munroe street to Walnut avenue. 58 
Stone А я 8 Е : : . $204 

Amount retained from Р. McGovern for work done g1 41 

in 1899 under contract . * 1 E . ae 
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Hewins street, Columbia road to Erie street. 


Stone | : à қ - . 1 4 815 54 
Amount retained from P. Doherty for work done 
1n 1899 under contract . Е Р - ` 71 60 
$87 14 
` -------- 
Idaho Street, from River street, 870 feet northerly. 
Labor and materials furnished by the Сіу . . $12 76 
mount retained from James McGovern for work 
done in 1899 under contract . : А : 102 94 
$115 70 
Ipswich Street, Boylston road to Boylston street. 
Labor and materials furnished by the City . : $710 19 
“mount paid to D. H. Andrews, building bridge 
5 eb Mec am LS ESPERA 2,625 00 
Mount paid to Collins 4; Ham, construction work, 874 32 
$4,209 51 
[E 
Leeds Street, Woodward street to Dorchester avenue. 
ов а «ЕЗЕРО EE E NEED $18 50 
M 
“ryland street, Savin Hill avenue to Bay street. 
Mount retained from Philip Doherty for work 
"one in 1899 under contract . у , ; $64 53 
Middieton street, Norfolk street, about 600 feet northerly. 
coo л олы ак 8 47 
at retained from Philip Doherty for work 
“One in 1899 under contract .  .  .  . 75 11 
$78 58 
4 сас 
ine Harvard street, Western avenue to Charles river. 
Ара : : - : - : 4 : $27 75 
Punt retained from George Н. Wentworth & 
9. for work done in 1899 under contract . р 384 60 
$412 35 


r 

өтеу Toad, Sutherland road to Strathmore road. 

* = and materials furnished by the City . Е $59 53 
nut retained from Daniel Е. Lynch for work 


МЫ 1509 under contract 1,182 09 


$1,241 62 


—— 
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Peterborough street, Audubon road to Fairhaven street. 


Labor and materials furnished by the City 
Amount retained from James Doherty & Co. for 
work done in 1899 under contract 


Peverell street, Sawyer avenue to Salcombe street. 


Labor = 5 Е 5 A Я 5 
Amount retained from Collins & Ham for work 
done in 1899 under contract 


Province court, from Province street. 


Labor and materials furnished by the City 
Amount paid to Jones & Meehan construction work 


#9 69 


236 72 
On 
$246 41 
$246 = 


$32 00 


120 00 
ae 
$152 00 
— 


8259 98 

608 51 
—— 
$862 8? 
—" 


St. Stephen street, from Bryant street 800 feet towards Gains- 


borough street. 
Stone Е : Š - З : : 
Amount retained from James Doherty & Co. for 
work done in 1899 under contract А 


Shirley street, Massachusetts to Norfolk avenue. 


Labor and materials furnished by the City Я 
Amount returned from John Е. Cullen for work 
done in 1899 under contract 


Spencer street, Wheatland to Talbot avenue. 


Amount retained from James McGovern for work 
done in 1899, under contract 


Spencer street, Athelwold to Park street. 


Labor and materials furnished by the City 
Amount retained from James McGovern for work 
done in 1899 under contract 


Spring street, Centre to Gardner street. 
Labor, teaming and materials furnished by the City, 


46 76 


93 96 
— 


12 
Ноа 


$197 04 


21 
3765 
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Stanley street, Quincy to Bellevue street. 


Amount retained from James Doherty & Co. for 
work done in 1899 under contract . 


Swett street, Massachusetts to Dorchester avenue. 

Labor, teaming and materials furnished by the City, 

рова paid to N. Y., М.Н. & H. Railroad Com. 
pany, construction work Б 2 а 5 

Amount paid to Jones & Meehan, construction 
Work 


Thane Street, Athelwold to Park street. 


Amount retained from P. Doherty for work done 
1n 1899 under contract 2 4 


Trinity place, Stuart to Stanhope street. 

Labor and materials furnished by the City 
Mount paid to Barber Asphalt Paving Company, 
asphalting с è о А А à 
Mount paid to Frank Bachelder, paving, etc. 


Wensley Street, Heath street, 720 feet westerly. 
-abor and materials furnished by the City . 
Mount retained from Collins & Ham for work 
done in 1899 under contract 


West Selden street, Morton to Manchester street. 


bor апа materials furnished by the City 


a 
A : ; 
Жеш paid to James McGovern, construction 
Ork 


Wo 
Hawn Street, Hyde Park avenue to Forest 
ills Cemetery, 
Abo; 
unt retained from Thomas A. Dolan, for work 
Пе іп 1899 under contract 


2,199 41 


1,740 60 


$6,028 84 
SS 


$27 64 


$419 84 


2,458 95 
921 28 


$3,800 07 


| 


891 46 


416 18 


8507 59 


81,191 22 


694 11 


$1,885 33 


$8 76 
114 75 


$123 51 


-e 
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Worthington street, Longwood avenue to Back 
Bay Fens. 


Labor and materials furnished by the City . Е 866 66 
Amount retained from J. С. Coleman & Son Гог 
work done іп 1899 under contract  . à : 8,097 93 
$3,094 59 
Man ^ 
Public alley 102, Marshall street to Creek square. 
Labor Е А қ к у А 5 Я $5 50 
Advertising А : : В : : о з 50 
B" 8 
89 00 
Bue 


(Between Веасоп and Marlborough Streets.) 
Public alley 414, Massachusetts avenue to Hereford street. 


Labor, . : 3 - - - : - $4 50 
—m 
Public alley 415, Hereford to Gloucester street. 
Labor ; ; : : : Н - - $4 50 
— 
Public alley 416, Gloucester to Fairfield street. 
Labor . қ Я : Ў : : 816 69 
— 
Public alley 417, Fairfield to Exeter street. р 
| У 57 12 
Labor $57 
(Between Commonwealth Avenue and Marlborough Street.) 
Public alley 421, Berkeley to Arlington strect. 4 
Labor i г : А А Е | y 547 D 
Public alley 422, Arlington to Berkeley street. Я 
Signs . s : 5 : : 5 : - 82 6 
Public alley 423, Berkeley to Clarendon street. 1 
Signs . А о д : 2 : с a $a 
Public alley 424, Clarendon to Dartmouth street. (4 
Signs . Р x à л Е ; - - > 
Public alley 426, Exeter to Fairfield street. 64 
Signs . : ? 2 4 . А А : 55а 
Public alley 427, Fairfield to Gloucester street. 64 
Signs . 6 о о о : o 5 . а 
Public alley 428, Gloucester to Hereford street. 64 
Signs . с ? 5 o е о 5 5 $ 
Public alley 429, Hereford street to Massachusetts E m 
— 


Signs . р 2 с о Н 5 . . == 
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(Between Commonwealth Avenue and Newbury Street.) 
Public alley 430, Massachusetts avenue to Hereford Street. 


Labor "Cn ais. a $9 00 
Advertising И пети 25393 
$11 33 
Pu blic alley 432, Gloucester to Fairfield street. кті 
Labor, teaming and materials furnished by the City, $185 21 
Amount paid to Е. 8. Fogerty, construction work, 841 35 
$1,026 56 
4 Ublic alley 433, Fairfield to Exeter street. 
Mahor Қ SA) ee $9 00 
‘hae ae i на a 7 2 08 
$11 08 
Public alley 434, Exeter to Dartmouth street. 
abor ЖЫНЫ ча Ч $9 00 
Advertising A CT АТЫ ee 2 08 
4 811 08 
ublic alley 435, Dartmouth to Clarendon street. 
Labor 1 И А Н ы P : . 99 00 
dvertising И и. 26 4 2 07 
" $11 07 
mic alley 436, Clarendon to Berkeley street. 
Ы... 2. 89 00 
М” 2222722 | 7 2 07 
$11 07 
—— 


Pup 1 (Between Newbury and Boylston Streets.) 
à lic alley 438, Arlington to Berkeley street. 

ы Ң 82 07 
ks. : 
E lic alley 439, Clarendon to Dartmouth street. 

95 teaming and materials furnished by the City, $147 32 


Ount paid to E. S. Fogerty, construction work . 718 32 

$865 64 

Pup В — 
q Ка alley 440, Dartmouth to Exeter street. 

Yertising j | j : Е : ; у $2 07 
Ub]; pen! 
v m aliey 441, Exeter to Fairfield street. 

NE . $2 07 


| 
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Public alley 442, Fairfield to Gloucester street. 


Advertising . 5 : ' ~ 5 р А 82 07 
У ДЕ 

Public alley 443, Gloucester to Hereford street. 

Advertising . қ А : À 5 4 А 82 06 
— 

Public alley 444, Hereford street to Massachusetts avenue. 

Advertising . қ 5 s : s : н 82 06 
Ші.” 


SUMMARY OF EXPENDITURES. 
LAYING-OUT AND CONSTRUCTION OF HIGHWAYS. 


TOTAL Amount EXPENDED. 


Aberdeen street А В 8 , А И 84,706 53 
Alford street . ' у я 5 И 2 97 50 
Angell street ? ; : 5 3 $ 215 4% 
Astor street . 5 B А " "ym. 245 í 
B street . : с : А Е ; т 334 86 
Belvidere street . й қ 1 ; у : 80 98 
Berkeley street . E ; à : ; А 17 47 
Blandford street ‘ Е 5 В . : 5,164 81 
Boardman street 7 5 р P | . 31 52 
Burt street : : Е 5 ] р | 598 " 
Chester street . , 5 б 4 x : 72 = 
Chiswick road . d 5 у н я s 1.307 ! ~ 
Columbia road . 4 В А г М А 92,122 бі 
Cummington street . у | а ы : 20,477 "^ 
Devon street . 5 А À у 2 " 259 25 
Dixfield street . с г ; 5 а 7 20 00 
Forest Hills street . . TP ME 59 99 
Fowler street . Е Н т 4 4 5 79 00 
Francis street . Я à В у i а 229 96 
Hamilton street . 49 99 
Harold street 4 285 14 
Hewins street . : ч [ А и : 81 0 
Шел” x 2*5 V uus adr 
Ipswich street . : с Р : Е Я 4,209 50 
Leeds street 5 2 , д а А с 15 58 
Maryland street 8 : 5 Е 5 5 б 58 
Middleton street . А j 19 45 
N. Harvard street 62 
Orkney road 7 5 5 Я ; ; : 1,2 641 
Peterborough street . : : : : . 24 2 00 
Peverell street . 8 : : г 2 с M 89 
Province court . о : о : о р 900 72 
St. Stephen street 

864,081 6 


Carried forward А 5 - - - 8 
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~. Brought forward 4 . : қ ‚ $64,031 69 
Shirley street . à E 4 : А 768 21 
Spencer street, Wheatland to Talbot avenue - 79 06 
Spencer street, Athelwold to Park street . А 62 42 
Spring street . 3 : қ : H : 827 07 
Stanley street . | | | па = 63 03 
К стс ть 6,098 84 
АСС 27 64 
Trinity place |00000) А JA 3,800 07 
| ensley street . ; : А : 5 А 507 59 
West Selden street . ; , S 5 : 1,885 33 
Woodlawn street ©. | у ` pra 123 51 
У Orthington street . а.ж A - : 3,094 59 
Public alley 102 у s 3 , : ; 9 00 
„Но alley 414 РРА ПРЕ 4 50 
Public alley 415 МАУ гео. 4 50 
Public alley 416 мн "оға Ж 2 16 63 
public alley 417 7. ——— а 57 12 
~ Wblic alley 421 Ad... -.- 47 50 
public alley 422 ~ © >>! ди 3 64 
public alley 423 1 : 2 Е 3 а 3 64 


Ublie alley 424 3 
nblic alley 426 РЕТИ: 8 
е alley 427 IVD cht aD. 3 64 
8 
8 


ш аПеу 428 64 
їс alley 429 joy sO ee 64 
pe alley 430 1 : l Роу“ arts 11 53 
lic alley 432 1,026 56 
ic alley 433 11 08 
ч lic alley 434 11 08 
on alley 435 11 07 
Papst alley 436 11 07 
Public alley 438 2 07 
Public alley 439 865 64 
Pub] © alley 440 2» 0 
Pub Cl alley 441 9 07 
Буре alley 449 2 07 
punic alley 443 2 06 
Ublie alley 444 2 06 


$83,419 21 


Ж, 
Үгүс орт AND CONSTRUCTION OF HIGH- 
WAYS, EAST BOSTON. 


As 
ley str eet, Breed to Walley street. 
: hon teaming and materials furnished by the City, $3,244 98 
Ато mi Paid to Н. & D. Burnett, filing . : 2,842 91 
nt paid to Philip Doherty, construction work, 697 00 
$6,284 89 


Б ынны 
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Bennington street, Chelsea Street to Belle Isle Inlet. 
Labor, teaming and materials furnished by the City, 88,194 16 


Amount paid to Jones & Meehan, filling 5 : 48,388 15 
856,577 81 

Wordsworth street, Saratoga to Pope street. 
Labor х Е : 2 у : i - $69 87 
Advertising А У 5 - - ; : 2 25 
879 12 
— 


SUMMARY OF EXPENDITURES. 


LAYING-OUT AND CONSTRUCTION OF HIGHWAYS, 
EAST BOSTON. 


TOTAL Amount EXPENDED. 


Ashley street а Е у Е 5 ; _ $6,284 89 
Bennington street . . : . . ‘ 56,577 31 
Wordsworth street . i . х и ё 12 12 
$62,934 32 
алалы ыы 
LAYING-OUT AND CONSTRUCTION OF HIGHWAYS, 
BRIGHTON. 
Cambridge street, Brighton avenue to Washington street. 
Labor and materials furnished by the city . . $3,221 14 
Amount paid to J. L. Bryne & Co., construction 
work - Е . Р $ 4 Е А 2,907 00 
Amount paid to J. Н. Sullivan, construction work, 2,030 99 
$8,159 13 
SSS 
Tremont street, Washington street to Newton line. 
Labor and materials furnished by the City . . $2,095 80 
Amount paid to William Scollans, construction 
work ; в . : 2 - Я - 1,545 80 
$3,641 10 


SUMMARY OF EXPENDITURES. 


LAYING-OUT AND CONSTRUCTION OF HIGHWAYS, 
BRIGHTON. 


TOTAL AMOUNT EXPENDED. 


Cambridge street : 5 . 2 А : $8,159 13 
Tremont street . Я : - : 3 > 3,641 10 


$11,800 23 
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LAYING-OUT AND CONSTRUCTION OF HIGHWAYS, 


DORCHESTER. 
Alexander street, southwardly over Oleander street. 
Labor and materials, furnished by the City . 2 8191 76 
Amount paid to J. McGovern, construction work . 307 35 
$499 11 
Annabel street, Columbia road to Sumner street. 
Labor and materials furnished by the City . . $2,088 49 
Amount paid to J. McGovern, construction work . 950 11 
$2,983 60 
си 
Atherstone street, Fuller to Bailey street. 
Advertising : : , à : : : $3 38 
Amount retained from Philip Doherty for work 
done іп 1899 under contract . s ; 3 85 10 
$38 48 


Barry street, Quincy to Richfield street. 


Labor, teaming and materials furnished by the City, _ $6,552 16 
Amount paid to F. E. McCarthy Co., rock ехса- 


vation 5,061 60 
811,613 76 
Bird street, Columbia road to Hancock street. 

Labor : қ * : : - - : $26 50 
— — 

Boston street, Mt. Vernon street to to Columbia road. 
Labor 5 д . 8 А . А . $83 50 
Advertising а З 5 а ; 5 E 2 45 
$85 95 


Callender street, Tucker to Don street. 


Labor and materials furnished by the City". . $8,082 39 
Amount paid to John F. Cullen, construction work, 8,861 38 


$12,543 72 

Conrad Street, from Sumner street. 
Labor d 2 5 а > қ . : $26 95 
Advertising * А 2 5 4 . . 2 45 
$28 70 
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Draper street, Robinson to Bowdoin street. 
Labor, teaming and materials furnished by the City, $2,045 26 
Edison Green, Dorchester avenue to Pond street. 
Labor, teaming and materials furnished by the City, $7,311 07 
Amount paid to James McGovern, construction 

work s s й Е 8 : У А 2,990 80 


------ 


810,301 37 


B 


Edwin street, Dorchester avenue to Shawmut Park. 


Labor and materials furnished by the City . г $147 07 
Amount retained from Philip Doherty for work 
done іп 1899 under contract — . х 221 09 
Amount paid to Patrick Lyons, artificial stone side- 
ОПАТЫ л | о ТЫМ 787 62 
РЕ _. 
81,155 78 
— 
Esmond street, Blue Hill avenue to Harvard street. 
Labor and materials furnished by the City . 86,502 89 
Amount paid to Т. F. Bradley, construction work . 3,011 59 
Amount paid to Warren Bros. Co., artificial stone 
sidewalks Я А А ^ : : 2,581 84 
$12,096 26 
Florida street, King to Templeton street. 
Labor and materials furnished by the City . . 481,608 ay 
Amount paid to Philip Doherty, construction work, 2,641 4 


Amount paid to Warren Bros. Со., artificial stone 
sidewalks 5 
Amount paid to Taylor, Carr & Andrews, artificial 35 


stone sidewalks 322 

——À 

$5,990 91 

=== 

Fowler street, Glenway to McLellan street. 3 
Labor and materials furnished by the City ... $1,749 2 
Amount paid to Booth & Co., construction work . oan 
pue 

Gibson street, Dorchester avenue to Adams street. 18 
Labor : 5 : с 5 о 5 . 862 = 
Hancock street, Columbia road to Winter street. 45 


Labor. = 5 : А 5 В 3 A деш 
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Homes avenue, Bowdoin to Topliff street. 


Labor and materials furnished by the City , 3 84,058 22 
Amount paid to Thomas F. Welch, construction 


work 2,106 06 
$6,159 28 

Lauriat avenue, Ballou avenue to Norfolk street. 

Labor and materials furnished by the City . : $3,420 57 
Mount paid to Т.Е. Bradley, construction work . 2,422 04 
Mount paid to W, A, Murtfeldt Co., artificial 
Stone sidewalks А А » ы 5 Я 1,452 89 

87,295 50 
— 

Leonard Street, Duncan to Adams street. 

Labor, teaming and materials furnished by the City, $249 10 
» 

Millet Street, Park to Athelwold street. 

Таро БРЕТТ а 812 00 
Wertisng 02000200202 — ae 2 45 

814 45 

Montague street, Ashmont to Roslin street. 

abor and materials furnished by the City . · $1,105 05 
Mount paid to Collins & Ham, construction work, 797 15 
Mount paid to Simpson Bros. Corporation, arti- 

“lal stone sidewalks z А 759 94 
82,669 14 

> apr ы 
Seley Street, Crescent avenue to Columbia road. 
B — + $68 98 
dvertising А ‘ . ” . . . 2 45 

$71 43 

No 

L "Mandy Street, from Lawrence avenue. 

"1 $19 00 


otti 1 
ap ПЕВат Street, Bullard street to Bowdoin avenue. 
Amon and materials furnished by the City . . $2,797 09 
16 paid to p. Е. O'Connell, construction 


Work 
O г ао 1,458 58 

Stor Paid to W. А. Murtfeldt Co., artificial 
Бањ 9 | TIC 861 90 
$5,112 57 


——— 
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Rockford street, Dudley to Clifton street. 


Labor and materials furnished by the City 
Amount paid to D. F. O’Connell, construction 
work У 


Rozella street, Adams to Muzzy street. 


Labor and materials furnished by the City 
Amount paid to T. F. Bradley, construction work, 


Seaborn street, Centre to Kenwood street. 
Labor and materials furnished by the City 


Amount paid to James Doherty, construction work, 


Shafter street, Waterlow to Faxon street. 


Labor and materials furnished by the City 
Amount. paid to Philip Doherty, construction work, 


Shepton street, Dorchester avenue to Florida street. 
Labor, teaming and materials fnrnished by the City, 


Spencer street, Athelwold to Harvard street. 


Labor 
Advertising 


$1,279 06 


844 84 


——— 


89,123 40 


уведе о 
— 


8708 70 
750 66 


—À 


$1,459 86 
= 


$1,897 09 
1,126 80 


$3,023 39 


=== 
$3,042 86 
15 190 % 


12 
$4,289_== 
4 
$800 4^ 


$12 00 

9 46 
n 
$14 45 


Templeton street, Dorchester avenue to Adams street. 


Labor 
Advertising 


Thane street, Athelwold to School street. 


Labor 
Advertising 


$58 25 

2 46 
—1 
$60 72 
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Van Winkle street, Dorchester avenue to Shawmut Branch 
Railroad. 


Labor and materials furnished by the City . . 88,059 18 
Amount paid to Booth & Co., construction work . 1,679 382 

Amount paid to Simpson Bros. Corporation, artificial 
Stone sidewalks с А 3 5 А : 1,158 79 
$6,397 29 


Wainwright Street, Centre street to Welles avenue. 
Labor and materials furnished by the City . : $111 15 


Waldeck street, Melville avenue to Tonawanda street. 


Labor and materials furnished by the City . - 81,081 25 
mount retained from John F. Cullen, for work 
done in 1899, under contract . n z А 488 48 
mount paid to Taylor, Carr 6 Andrews, artificial 
Stone sidewalks E в : : - : 509 75 
$2,024 48 


Warner street, Harvard to Park street. 

Labor and materials furnished by the City . . $3,777 27 
mount paid to Т. F. Bradley, construction work, 1,926 58 
mount paid to Warren Bros. Company, artificial 
Stone sidewalks : : : Е : А 1,110 46 


86,814 81 
Woodcliff street, eastwardly from Howard avenue. 


Labor and materials furnished by the City . 4 $1,205 33 
Mount paid to Philip Doherty, construction work, 1,229 62 


$2,434 95 


SUMMARY OF EXPENDITURES. 
LAYING-OUT AND CONSTRUCTION OF HIGHWAYS, 


DORCHESTER. 
Al TOTAL Amount EXPENDED. 
n Xander Street. : i - 3 А . $499 11 
abel street . , ~ x deuil i 2,983 60 
erstone street E 4 ? ^ . . 88 48 


Carried forward . - 2 : , . $8,521 19 
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Brought forward : 8 4 5 а 19 
Barry street Я : р 8 ; : „ Ula} 76 
Bird street . s Я ; : 3 : : 26 50 
Boston street — . > ' * 3 3 7 85 95 
Callender street . 4 қ : ; р иет 
Conrad street — . : T à $ И ( 28 70 
Draper street . : : : 3 5 а 2,045 26 
Edison Green  . : : Е : : . 10,801 37 
Edwin street : : : ; ' и : 1,155 78 
Esmond street . : Р ; , А . 12,096 26 
Florida street — . : : Р : қ ; 5,390 37 
Fowler street — . : қ у : : : 2,639 79 
Gibson street . А А ; à 5 : 62 13 
Hancock street . ; : г у : ; 955 40 
Homes avenue . 5 : А : а е 6,159 28 
Lauriat avenue . a : : А д : 7,295 50 
Leonard street . : ’ ; 7 f 249 10 
Millet street р : 7 : : Е : 14 45 
Montague street . д ; 2 8 à | 2,662 14 
Moseley street . : о : с : : 71 48 
Normandy street 6 : : В ; : 19 00 
Nottingham street a : У : ? А 5,112 57 
Rockford street . А 5 Е Р 4 Е 2,128 40 
Rozella street . я А 4 7 4 : 1,459 36 
Seaborn street . * . 1 А ' : 8,028 39 
Shafter street 7. у қ р г : у 4,233 42 
Shepton street . j я : А : : 800 44 
Spencer street . К Е : Е : е 14 Е 
Templeton street : 3 5 : : : 60 Т! 
Thane street - : Е г К - 5 25 TE 
Van Winkle street : 5 . А ; Я 6,397 а 
Wainwright street — . 4 ? 3 : : 111 
Waldeck street . қ ; : Р | ы 2,024 48 
Warner street  . A : й : E | 6,814 Е 
Woodcliff street . 2 : ; ; : 3 2,484 9 

Е 


$112,872 71 


LAYING-OUT AND CONSTRUCTION OF HIGHWAYS: 
ROXBURY AND WEST ROXBURY. 


Amory street, School to Bragdon street. 


9 

Stone : 5 : > : ; : 85 3 
Amount retained from Patrick MeGovern, for work o 52 
done in 1899, under contract . : d : е 


8115 91 


Iz 
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Bragdon street, Columbus avenue to Amory street. 


Stone 2 ‘ з : 1 : з . 88 96 
Amount retained from Thomas A. Dolan, for work 

done in 1899, under contract . з : : 93 89 

. $97 85 


Brookline avenue, Longwood avenue, entrance to Back Bay 
Fens to the Riverway. 
Labor, teaming and materials furnished by the City, $2,590 20 


Cardington street, from Cobden street. 


Labor and materials furnished by the City . з 8841 28 
Amount paid to Philip Doherty, construction work, 350 03 
$1,191 21 


Carlow street, Albany to Chadwick street. 
Labor САЛТ ANE саан dies Pea 824 75 


Congreve street, South to Centre street 


Labor and materials furnished by the City . 27 55605 от 
Mount paid to William Finneran, construction work 1,750 74 


$5,354 71 

Corinth street, Washington to Brandon street. 
“bor and materials furnished by the City . - $822 77 
Mount paid to Collins & Ham, construction work 425 00 


$1,247 77 


с 
Uster Street, Woodman street to Arnold Arboretum. 


Labor 
a” and materials furnished by the City . . 82,057 93 
Sunt paid to Philip Doherty, construction work, 1,011 33 


$3,069 26 
D 
resden street, Boylston street to Spring Park 
“venue, 
Pt and materials furnished by the City . - $1,425 29 
unt paid to Thomas Minton, construction work, 500 59 
$1,925 88 
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Dunford street, Cobden to Fenner street. 


Labor and materials furnished by the City 
Amount paid to Philip Doherty, construction work, 


Echo street, Columbus avenue to Centre street, 


Labor and materials furnished by the City 
Amount paid to James Doherty, construction Work, 


$888 55 
534 79 


$1,423 34 


$1,313 08 
Белі 


Gainsborough street, St. Stephen to Hemenway street. 


Labor 
Advertising 


Hubbard street, Chestnut avenue to Lamartine street. 


Labor and materials furnished by the City 
Amount retained from Thomas Minton for work 
done in 1899 under contract 


Newburg street, Beech street to Belgrade avenue. 


Labor and materials furnished by the City 
Amount paid to James Doherty & Co., construction 
work 5 - А . с . 


Oakview terrace, from Centre street. 


Labor and materials furnished by the City 

Amount paid to Collins & Ham, construction work, 

Amount paid to Patrick J, Lyons, artificial stone 
sidewalks : - 1 


Perkins street, Centre Street to Jamaicaway. 


Labor 
Advertising 


Pontiac street, Hillside to Tremont street. 
Labor, teaming and materials furnished by the City, 


$6,029 60 


5,598 46 
811,623 06 
о 


1,724 5 


$8,885 02 


8114 12 
5 08 
8119 15 


и 


824,140 77 
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Queensberry street. 
Teaming and materials furnished by the City 


Railroad street, Corey to Willow street. 


Labor 
Advertising 


Rowe street, Ashland to Seymour street. 


Labor, teaming and materials furnished by the City, 
Amount paid to Philip Doherty, construction work 


137 


$371 98 


278 63 


Seymour street, Canterbury street to Brown avenue. 


Labor and materials furnished by the City 
Amount paid to T. F. Welch, construction work 


South street, Jamaica street to Arborway. 
Labor, teaming and materials furnished by the City, 


Stratford street, Anawan to Clement avenue. 


Labor and materials furnished by the City 
Amount paid to William L. Cahalan, artificial stone 
sidewalks 


Washington street, Morton to Tower street. 


Labor, teaming and materials furnished by the City, 
Amount paid to Jones & Meehan, construction work, 


Westbourne street, Cornell to Beech street. 
Labor 


Public alley 901, Hemenway street to Fenway. 
Labor 2 
Advertising 


$924 18 
438 04 


$1,862 22 


$160 27 


$819 16 
1,220 54 


$2,039 70 


$834 03 
503 08 


$1,837 06 


$23 13 


$31 95 
5 23 


$36 48 
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Public alley 905, west from Massachusetts avenue, between 
Commonwealth avenue and Marlborough street, and to Marl- 
borough street. 


Labor 3 А 4 қ А у ; A $5 25 
Advertising ; А 4 қ ^ ; : 5 28 
- Ee 
$10 48 

— 


SUMMARY OF EXPENDITURES. 


LAYING-OUT AND CONSTRUCTION OF HIGHWAYS; 
ROXBURY AND WEST ROXBURY. 
TOTAL Amount EXPENDED. 


Amory street 
Bragdon street 


Brookline avenue ; : , А Р > 2,590 20 
Cardington street 1,191 31 
Carlow street 24 75 
Congreve street . к А | в ; 5 5,554 fe! 
Corinth street  . қ E ; : : Е 1,247 44 
Custer street а : Б Я 7 , з 3,069 20 
Dresden street 4 И А қ x ? 1,925 88 
Dunford street . : : : о : : 1,429 94 
Echo street Е и : h 5 ; 1,318 08 
Gainsborough street . 5 2 s , à 16 yr 
Hubbard street . $ b у 3 2 216 а 
Newburg street . Е : р қ ^ . 11,023 02 
Oakview terrace . 8,885 02 

119 1? 


Perkins street Я : а 
Pontiac street  . Е 8 А Я : А 24, 98 


Queensberry street 371 77 
Railroad street 83 58 
Rowe street 1,607 2, 
Seymour street à ; ; : ' а 1,362 7, 
South street : à s - Р , ; 160 7, 
Stratford street . ; 4 Р - : : 2,039 06 
Washington street — . р : s 4 1,89. 19 
Westbourne strect е 0 : 3 м : 23 48 
Publie alley 901 . о ; 5 5 2 : " 48 
Бе су 905. бы лл, ER 

447 07 
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NEW EDGESTONE. 


The following tables show the amount of new edgestones set 
"Uring the year, not including ** 323 > streets : 
Сіту Proper. 


Wards 6, 7, 8, 9, 11,°12, 17 and 18, in whole or in part. (.Pav- 
ing Districts 8, 9 and 10.) 


Bay Stat Lin. feet. 
Ber айе road . . a о 5 : 5 407 
*elvidere street . : x E : : : 145 
y сом street , - E E А ; : 128 
ederal and High streets . : 4 : Е 144 

_ Ssachusetts avenue 2 Я 5 : f 126 
SC Germain Street ^ 5 3 3 : 2 115 
12 Cecilia street а 5 а E : А 187 
8, Menway street $ 5 5 : = : 138 
"рату streets in small quantities Е : : 209 
1,544 


ROXBURY. 


Wards 16, 17, 18, 19, 21 and 22, in whole or in part. (Paving 
District No. 7.) 


Lin. feet. 

Cafchelder and Burrell streets . 5 5 : 141 
Cra 166 street . Я Е я 3 4 5 exit 
еее... и. 119 
бор 10 Street. то s АИ 134 
Hop tee Пе РАНЕ 100 
ШОО: avenue Ц0 02.2. 120 
EN 7.07.7. 201 
Bue s би а. 286 
Eu dest и ..._. n 130 
Ee. . . 0 . . —. 366 
in land street . : : : Р 4 = 238 
Пе a 1 7: 100 
co op у. 7 387 
Orig t husetts avenue 5 қ š : : 845 
R eld Street , : ғ 5 5 5 : 947 
oos ‚7 137 
Пе. 102 
Sie аи Street . И Я A а Ё 5 297 
Swett Папа street | à à Р t ‹ 208 
aa з зт аи 1,849 
prem ELEC ut 2” fe 209 
E ue 22 1 у 197 
У streets in small quantities : : : 112 
8,889 
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East Boston. 


Wards 1 and 2. (Paving District No. 2.) 


Condor street 


Lin. feet. 
"418 


Falcon street - 108 
Sundry streets in small quantities | te” as 90 
616 
— 
DORCHESTER. 
Wards 16, 20 and 24, in whole or in part. (Paving District 
No. 6.) 
Lin. feet- 
Blue Hill avenue : 182 
Cushing avenue and Jerome “street n 
Dewey street x 
Euclid street Ја 
Erie and McLellan streets ыы 
Folsom and Robin Hood street бін 
Massachusetts avenue ЈЕ 
Newport street Le 
Park street 7 41 
Quincy street 4.929 
Stanwood street . и: 
Seaver street 4 4% 
Washington street АР 
Welles avenue : 43 
Willis street 848 
Sundry streets іп small quantities E 
9,633 
== 
West ROXBURY. 5) 
Wards 22 and 23, in whole or in part. (Paving District No. Es 
Lin. 92 
Alveston street 156 
Glen road . 166 
Maple street 100 
Seymour street a 
614 
= 
SourH Boston. 
Wards 18, 14, 15 and 16, in whole or in part. » 5% 
Т 
East Sixth street 156 
East Third street 198 
жз 


Sundry streets in small quantities 
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CHARLESTOWN. 
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Wards 8, 4 and 5. (Paving District No. 8.) 


Sundry streets in small quantities 


RECAPITULATION. 


New Edgestones. 


First setting. 


Lin. feet. 
100 


Lin. feet. 
1,544 
8,882 

29 
616 
9,633 
614 
100 


22,118 
———— 


(Not including “ 323 °° streets.) 
Linear feet. 


2 > 
: аа 5 а 

~ о m 

Ф = S8 н = Е В 

Se Peles s СЫ 

a Е с ЖЕ = ИЕ SJA = 
bl ¥ ga le E B Er REL bo = 

дел о © = © = я С © 

5 я a | Ба A E pé |S |e я 
8,236] 29,693 ШЕЛІ 4,1811 18,138) 4,617) 2,032! 2,997|...... 78,198 
9,222} 25,506) 9,631 11,238 36,859) 9,970| 9,001| 2,804|...... 114,231 
1118| 14,979| 4,372 10,587| 4,795) 3,981|......|...... 41,801 

| | 
1,916] 39,324 521 6,544) 1,568) 1,323) 694)...... 52,706 
2,990| 17,053) 2,097 15,205) 8,319| 4,191] 668,..... 51,669 
| 
1,697) 20,111] 3,855 21,867) 2,498) 8,507) 1791 41,017) 101,550 
5,097) 14,241 2,311 37,205) 5,228) 1,086|......|...... 66,859 
1,281) 13,252 1,259 50,124| 2,185) 5,909] ...... |...... 74,928 
1,410] 84%! 305 6,818) 2,265] 489] 11...... 22,200 
1,544 8,882] 729 9,633] 6М...... пб. 22,118 
34,511| 184,175,36,807/26,047| 212,480 42,059 36,469! 7,395 41,917| 621,860 
| 


= 
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NEW BRICK SIDEWALKS. 
The following tables show the number of square yards of brick 
sidewalks laid during the year, not including ** 323 ” streets : 
Ст Proper. 
Wards 6, 7, 8, 9, 10, 11, 12, 17, and 18, in whole or in part. 
(Paving Districts Nos. 8, 9, and 10.) 


Sq. yds. 
Atlantic avenue . 309 
Bay State road . | : : : : 5 5 122 
Boylston street . 6 : с А ; А : 167 
Bosworth street . 5 : 2 Р š 90 
Beacon street 279 
Dartmouth street 149 
Falmouth street . 3 102 
Gainsborough street . А р : - : А 209 
Massachusetts avenue ў А А 288 
Savoy street — . б Е 5 3 : 5 2 200 
Turner street. ; 5 ; 2 5 3 Ө 308 
St. Germain street  . i е ^ : at 
Sundry streets in small quantities А Р : 5 48 

si 

2,858 


ROXBURY. Р 
Wards 16, 17, 18, 19, 21, and 22, in whole or in par 
(Paving District, No. 7.) 


84. уче 
Alleghany and Oscar streets о с 5 0 : " 
Albany street . с : : à 5 101 
Burrell and Batchelder streets 5 Е 3 2 5 750 
Calumet street . : 5 А 5 : : . 272 
Columbus avenue а 5 a 3 r - . 218 
Cunard street . . Я : 6 5 : . 157 
Halleck street . : 5 : 5 : : . 142 
Huntington avenue  . : . : ; B . 148 
Hewes street . . * à 5 : А . 954 
Heath street - Е А З 3 8 2 . 88 
Howland street . 5 5 * 5 К 5 . 435 
Marble street . 5 қ а б ; 2 . 87 
Ruthven street . 5 5 А 5 я à . 181 
Ruggles street . б а 5 5 ў . . 223 
Parker street . с : қ о : 5 . 214 
Sussex street . 5 5 : Я ч 5 . 141 
Walnut avenue . с 5 5 : а : E 236 
Washington street — . = а . (4440 
Sundry streets in small quantities 5 . ED. 

4,999 
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DORCHESTER. 
таз 16, 20, and 24, in whole or in part. (Paving 
District, No. 6.) 


ТІ 


Sq. yds. 
Ashmont street . : d А : : А Е 885 
1 Tookford and Rand streets З А : E м 102 
„ Orchester avenue . ; 3 : : 2 : 948 
foward avenue . : 3 : f қ 5 Я 934 
Quincy street . : Е 5 5 в 5 5 89 
da Hill avenue , é У Е : 5 Е 1,584 
wOUghton street Ж СОЛИ 381 
S alnut street . é А à А А - 150 
"dry streets in small quantities у И - 8 910 
4,083 
BRIGHTON: 
Ward 25. (Paving District No. 5 » 

Sq. yds 
анапа “ECL. „вы ioe on E 545 
Nantum street 2 - ` Е ~ ; А 828 
878 

богтн Boston. 

Wards 18, 14, 15 and 16, in whole or in part. А 

А Sq. yds. 
Street 97 
Siton Street А 3 А 2 в қ 3 379 
Ola p roadway К 2 А 4 5 а 5 5 248 
und arbor street . : . 4 Я - à 90 
"Ty streets in small quantities : : - 3 260 
1,069 

Ww. West Вохвову. 
Ума 22 and 23, in whole or in part. (Paving District 

қ No. 5.) 

E к Sq. yds 
сыа Street 131 
Gle, -Ut avenue 194 
een а, Шы 
Зе, Ugh ауеппе а 191 
8 hoo] 8 avenue 3 186 
Ww ее 1 29m 
Sung, Ш street о “> -. 108 
"У Streets in small quantities 5 é з - 380 
1,588 
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East Boston. 
Wards 1 and 2. (Paving District No. 2.) 


Condor street . у У н 3 180 
Cottage street . 3 - : қ : : 250 
Marion street . Р А Е 143 
Meridian street . Е 140 
Paris street : : Я 3 р 178 
Putnam street . . 4 125 
Sundry streets in emall quantities а 4:60 
— 
1,476 
Јун 
CHARLESTOWN. 
Wards 8, 4 and 5. (Paving District No. 3.) 3 
Sq. Y 
Pearl street 4 5 : ; ; 5 Е 5 150 
Green street 2. у - : З р 3 а 188 
Warren avenue . : Я 1 
Sundry streets in small quantities o 2 : o 3 
p e 
477 
— 
RECAPITULATION. e 
q. 
City Proper : 7 : А : : : ) 3,811 
Roxbury . 8 i 5 : : : : . 4,9 69 
South Boston . у Е 4 Е Е : : 10% 
East Boston . а р у с ' А қ wr 
Dorchester с А Е : : 3 , . 40 25 
Brighton . i а Е Е | У : н 1154 
West Roxbury . à д : о . 5 : 471 
Charlestown Ё А : қ 4 : Я - 
17,368 
— 
New Brick Sidewalks. (Not including “8287” streets.) 
First laying. Square yards. Ep 
E $5 .18 a 
2 = 5 в = E 
YEAR я ^ S Е È 5 я E: 
ES ш Е ЕИ ке © 
E = «> © - % = 
Bele | 8131 9 | Е 
© я ЕАК 
3,881 9,098| 8,698 2,176] 1,478] 967 377] 120 
10,493| 20,931) 4,484 19,847 10,469) 2,905) 1,068] 3,451 
64, 5,912] 751 2, 9,4191  350|...... 175 
1,537 11,533] 2,706 2,115) 453)  834)...... 437 
4104. 6,246| 1,946| 1,151 9,146! 1,734) 2,908] 408 
1:044) 15,897) 2,314) 681) 2,616 desee 
17287| 21.596) 13,460) 16,125] 2,995| 1,855| 2,198) 14,454 
10191) 13,783| 4,487) 6,453 4,223) 1,225, 216) 4,65: 
5,424) 8316| 4,084! 3,508] 2,610] 1,448|......|---- z7 
9,858]  4,999| 1,069) 1,476) 4,033] 1,583 873] 477 4 
57,642| 11761 38,919| 48,724| 33,098) 13,443 a = 
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STREET CONSTRUCTION. 


Number of new ‘393 ” streets constructed . 
umber of new ‘+ 323” streets partially constructed 
umber of public alleys constructed А 


Pavine. 
Details of New Work. 


Granite bloeks on concrete base, pitch joints 
ranite blocks on concrete base, grout joints 
ranite blocks on gravel base, pitch joints . 
?l''anite blocks on gravel base, grout joints . 
*Tanite blocks on gravel base, gravel joints 


Total . 


Trinidad asphalt 


Sicilian rock asphalt . 
Vooden blocks on concrete base . 
Macadam. 
Area of surface laid 
Edgestone. 
L 
епо of edgestones set 
Gutters. 
Le 
Tea of gutters laid . . 
Sidewalks. 


В 1 
a Sidewalks laid 
Сол Stone laid 

tar Concrete laid . 


Total . 


145 


16 


Sq. yds. 
6,138 
22,996 
1,079 
453 
4,302 
34,968 
- ——_ 
Sq. yda. 
12,978 
11,525 


24,503 


Sq. yds. 


1,367 
= 
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Artificial stone sidewalks laid 


Crosswalks. 


Area of flagging laid . $ 


GENERAL REPAIRS. 


* Summary of Work Done Under District Foremen. 


Number of streets repaired . А 4 с 162 

Length of streets repaired 5 42 miles. 
Area of macadam streets resurfaced 551,869 ва. yds. 
Area of paving relaid . 222,184  ** 


Length of edgestones set and reset 
Area of brick | sidewalks laid 
Asphalt pavement repaired . 


264,982 lin. ft. 
147,863 ва. yds: 
3,790 “ 


SNOWFALL AND RAINFALL. 


The following table showing the snowfall and rainfall since tbe 
present organization of the Department is of interest : 


Snowfall (inches). 


Ё: - З ЖУСА жа» _ —— A. Зады А = ———  # } 
MONTH. 411141417114 ео ANE 

e e = = = = = = = = = 

© | т ж = ж ж ж ж * x - 
— | = Lad - e | - | = | c Е uk c 

BOTE. — A | пас 20471004 | A? s ense 2.2 | 8118 Ы 3 
December........ T4 | 22. 2.0 | 18.5 | 13.5 5.2 8.6 7.8 rl 78 
January ... 14.7 | 12.0 | 14.6 | 15.0 | 129 | 95 1&2 | 163| 61| 83| 8 
February . 18.7 | 11.5 | 35,3 | 21.6 | &8| 95 10.9 | 11.5 | 38071. и 
March ..... 16.2 | 20.0 | 4.5 |...... 38|145| 33| 60| 93 | қ 
а зеереве воры Бован азаа 7.9 8.5 | 0.5 0:20 55%, 2.2 |, и ees 852450 22-5 
Totals 59.1 | 43.5 | 67.3 | 64.0 | 47.2 | 38.9 | 43.2 | 51.9 | 71,6 | 84 us 
= = = r 
Snow Account. 
а 04 
1891-92 . $102,410 86 | 1896-97 568,741 20 
1892-93 . 60,190 20 | 1897-98 110,454 48 
1893-94 151,943 33 | 1898-99 . 172,96 18 
1894-95 78,381 71 | 1899-1900 154,62 58 
1892-96 84,809 08 | 1900-1901 29,19 


Average for ten years, $101,942.75 


КТ, d 18 
«Тһе quantities given in this schedule аге in addition to and are not include 


foregoing tables. 
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Rainfall (inches). 


eo = po e > oo с © 
2,25| 8.01 | 3.79 | 2.25| 3.16 3.50 | 4.19| 4.20 
4.32 | 3.15 | 1.11] 3.94] 2.12 4.81 | 3.08 6,88 
2.80 | 1.001| 2.72] 5.41 2.19 | 1.82 | 5.95 4.60 
3.18 | 3.78 | 3.65 | 1.56 8.17 | 6.31| 1.29 1.90 
5.23 | 4.12| 2.71 | 1.68 4.00 | 4.33 .81 5.07 
2,20 80 | 1.7; 2.11 | 4.46| 1.60] 9.86 1,85 
1.72 | 3.01 | 2.98 | 2.90 | 4.92 4.42 | 2.52 2.69 
6.46 | 3.03 | 3.24 | 2,15 8.95| 6.88| 9,59 2.46 
1.59 | 214] 1.53] 6.40 2.38 | 1.93] 5.09 4.62 
2.94 | 5.11} 6.19] 3.15 41 | 7.17 | 2.40 3.41 
1.88 | 3.10 | 8.07 | 3.70 6.19 | 5.32 | 2,51 4.17 
5.16 | 4.28 | 2.45 | 1.70] 8.99 2.19 | 1.52 2.25 
40.14 | 36.54 | 40.17 | 37.55 40.77 | 49.78 | 34.69 44.05 


In this rainfall is included the precipitation during the winter 
Months, which equals .1 of an inch to 1 inch of snowfall. 


Crushed Stone, Ballast and Telford. 
Output of Stone from City Crushers, 


= = 
Crushed Stone. | Telford. 
Tons. Tons. 
о м 
Bletters Пао жу fame Nar UU M | 2,591 
ёте Ше нала MN И. 17,027 
estout Hill avenue crusher,...................... 4,616 
Cotman Бе УЗИ 9 ху ло... 13,975 
pu, Оте пхеппе crushen таст. 8,283 
Ы ес crusher 96,204 
білеу street crusher 6177 
пац ае seat неонови ет 33,132 
ыс ое 17,073 184 
E Тт ТТТ 128,990 734 


the records of the Street Commissioners for the year 1900 
W the following results: 


St 

Sits laid out or extended ; : 8,415.23 feet 

Sind Widened and relocated . . 56,078 Square feet 
Ing," Iscontinued F : : 11 Square feet 


“Өне in mileage . ` А 4 1.593 miles 
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Streets Laid Out, Extended, Widened or Relocated and Ordered 
to be Constructed. 


Date. Street. Location. Long 
Jan. 92,1901..| tAshby st...-..... From Commonwealth ave. to Bay State E 
НЕ NO ІІ 297.57 
Jan. 22,1901..| {Вау State road..| From Granby st. to Chilmark st......... 1,415.35 
Dec. 97, 1900..| Berkeley st..... | From Boylston st. to Columbus ave..... 
Dec. 31, 1900..| Boardman st.....| Formerly Chelsea ave., from Saratoga 0 
ЕТО БАЕ МЕШКЕ ЭЖ Е 9,540.0 
Jan. 28, 1900..| tChilmark st...... From Commonwealth ave. to Bay State 
Тоова ЖЖ: Е ТЕН coe avs 255.44 
Dec. 31,1900..| Robinwood ave. | From Centre st. to Hazel вб.............. 1,783.12 
June 8, 1900..| Trinity pl........ From Stuart st. to Stanhope at........... 259.68 
Jan. 96, 1900..| *Walk Hill st..... From South st. to Washington at........ 9,481.00 
Streets Laid ош, Extended: Widened or Relocated 4 
на = = ——S ___ 
Length. 
Date. Street. Location. Lin. ft 
= — ES 
Dec. 8,1900.. *Beacon st. ...... From Chestnut Hill ave.to Reservoir 00 
Дате слане ен EDAM UO „Бо 
July 24, 1900..| Congress вд. ....| South and East from the part connect- 86.50 
ing Devonshire st. with Congress st... 180» 
78.81 
July 13,1900..| Denny st....... From Savin Hill ауё.....:......... i E 278.8 
Aug. 7, 1900.. *Сепеяее st....... South side, near Albany ві.............. 40.00 
00 
Мау 31, 1900..| Hale st. ......... Formerly Crescent pl., from Green st... 204 
di 
6 
Jan. 22,1901..| Hutchings 86. ...| From Humboldt ave. to Elm Hill ауе... E 
0 
May 22, 1900..| *Portland st......| At Sudbury в... нина и А 
6.0 
Jan. 5, 1901..| *Portland в&......| Opposite Market вї.................... -- А 00 
"4. 
Мау 31, 1900.. | *Washington st...) Near Milton boundary Ппе...........-- ти. 
— - 
STREETS MADE PUBLIC HIGHWAYS BY DE 
CREE OF COURT. 1 
805 
Albert street о " 5 ` 5 5 . 486 
С street, Fargo to Congress street z : 5 4 
2 6,52 
Columbia avenue (laid ‘out but not built) р : Б ОЙ 
99 
D street, Fargo to Summer street . ч t 3 2 401 
Dorchester avenue, Congress to Summer street : : 550 
Fargo street, C to D street . b : s 5 . 495 
Kemp street 6 5 : E : . d 652 
Melcher street, A to Summer street Р " : * 499 
Power street Я . . 4,954 


Summer street, ПИ avenue to Да street bridge 


* Square feet taken. + Built by private parties. 


STREET DEPARTMENT — PAVING DIVISION. 149 


NAMES OF STREETS CHANGED. 


February 21, 1900. — Dove street, now Dresser street, South 
oston. 
February 21, 1900. — Peter Parley street, now Peter Parley 
road, West Roxbury. 
„February 26, 1900. — Bothnia street, now St. Cecilia street, 
lty proper. 
February 26, 1900. — Brandon Street, now Robert Street, West 
охђигу, 
February 26, 1900. — Shamrock street, now Kimball Street, 
Orchester, 


OPEN SPACES OR SQUARES NAMED. 


May 4, 1900. — Junction of Talbot avenue, Washington, Nor- 
olk and Centre streets, Dorchester, now Codman square. 

a dne 21, 1900. — Junction of Washington street, Columbus 
enne and Atherton street, Roxbury, now Egleston square. 
January 5, 1901. — Junction of Prescott, Chelsea and Benning- 

99 streets, East Boston; now Day square. 


PROPERTY IN CHARGE OF THE DEPUTY 
SUPERINTENDENT OF PAVING DIVISION. 


T Building; and wharf on Albany street, opposite Sharon street. 
Же building is of brick and wood, and covers some 8,000 square 
E of land, and is divided into a shed for storage, blacksmith’s 
of the Penter’s shops, tool-room and stable. The total contents 
216 tot, including wharf and building, are 63,180 square feet. 
pr Hill Wharf, containing 21,054 square feet, placed in 
the E 9! the Paving Department May 18, 1874, to be used for 
fie ling and storage of paving blocks and gravel until such 
Street Said wharf shall be wanted for the extension of Oliver 
Divisi, The greater part of said wharf is occupied by the Sanitary 
a КИ as a garbage dump, and the building thereon is leased to 
by dede lot on Washington street, corner Dimock Street, Rox- 
aieo ntaining 134,671 square feet. Upon this lot are buildings 
ce а steam-engine and stone-crusher. и р 
Sta 8 ара Street stable lot. Upon this lot is а large brick 
Divigi?, “rected in 1873, and occupied by the Sanitary and Paving 
а sheq eh also a brick building used as a blacksmith’s shop, and 
SON Or the Storage of tools, etc. ый 
Square, lot on Codman street, Dorchester, containing 299,000 


are fee В E : 
Contain feet, Was purchased in 1870. Upon this lot is a shed 
too] һо a steam-engine and stone-crusher, also a stable and 
ве 
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On the Almshouse lot, Hancock street, Dorchester, there are 
two stables, also a shed and tool-house. 

Ledge lot on Magnolia street and Bird place, Dorchester, con- 
taining 81,068 square feet. This lot was purchased by the town 
of Dorchester in 1867. 

Downer avenue lot, Dorchester, containing 35,300 square 
feet. 

On Child street, West Roxhury, a lot of land containing 43,024 
square feet, upon which are a stable and shed, blacksmitl's shop; 
and tool-house. 

Gravel lot in the town of Milton, on Brush Hill road, contain- 
ing 64,523 square feet, leased Мау 13, 1843, by the town of 
Dorchester for 999 years; also lot of land adjoining, containing 
about 30,000 square feet, owned by the City of Boston. 

Gravel lot on Morton street, Ward 23, containing about one- 
third of an acre, purchased by the town of West Roxbury iP 
1870, used for storage purposes. 

Ledge and gravel lot, rear of Union street, containing about 
37,000 square feet, purchased by the town of Brighton. This lot 
is at present leased. 

Ledge lot on Chestnut Hill avenue, Brighton, containing abouf 
thirteen acres, upon which are an office, engine-house, stable ап 
сгазрег plant. 

On Medford street, Charlestown, a wharf lot, foot of Em 
street, containing 8,000 feet, upon which are sheds, осе 
stable, ete. 1 

In South Boston, corner of H and Ninth streets, stable, C91* 
riage-house, shed, tool-house and office on leased land. 

On Hereford street, a yard with shed, tool-house and office. 

Wharf, known as Atkin’s Wharf, 521 Commercial street, PU 
chased іп 1887 for $24,000, containing 22,553 square feet, havi? 
on it an office and stable, also Slate wharf adjoining on lease: 

On Centre street, West Roxbury, buildings containing engine? 
stone-crushers, tools, etc., on leased land. 4 

On Rosseter street, Dorchester, buildings containing engine? 
stone-crushers, tools, etc., on leased land. 

On Revere street, wharf for storing paving blocks, etc. 
Wharf on Chelsea street, East Boston, containing 
square feet, with buildings purchased in 1897 for $15,000. 

Wharf on East Eagle street, East Boston, known as © 
wharf, used jointly with Sanitary, Sewer and Street Clea ~ 
Divisions. Upon this lot are sheds, stable and отсев on leas 
land. т 
On Montebello and Шеу roads, West Roxbury, buildings t 
taining engines, stone-crushers, tools, ete., on leased land. 

On Kenney street, Roxbury, buildings containing еп 
stone-crushers, tools, etc., on leased land. 


61,000 


Jenao® 
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> 
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Permits have been issued from this office during thew 
ending January 31, 1901, as follows: 
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STREET OPENINGS. 


Permits. Feet. 
Am етісап Telegraph and Telephone Company, 12 108 
po tomatic Fire Alarm Company............. 2 880 
980 Cemetery Department................ 1 50 
ston Engineering Department............. 3 250 
ston Fire Department..................... 56 5,665 
Oston Lamp Department................... 567 7,181 
1 гол Раск Department......+...-<.-...... 2 90 
Ston Police Department................... 34 4,140 
poton Public Building Department ..... E 1 100 
Oston Public Grounds iDeparimenisg 22. 27 115 
Oston Street Department (Sewer Division).. 781 51,710 
“ston Water Department................... 2,161 130,146 
Ston Water Department (Income Division). 47 649 
ston & Albany Railroad Company yee. 2 100 
Ston & Maine Railroad Company.......... 27 897 
Beton Electric Light Company.............. 336 29,962 
oston Elevated Railway Company........... 411 183,590 
Aston Gas Light Company........ “а... ЖЕ 559 59,740 
ston Low Tension Wire Association ....... 10 1,605 
| оЕНпе Gas Light Company.............. 346 41,684 
“2rlestown Gas and Electric Company...... 55 3,920 
arch Green Light and Power Company.... 1 8 
Edi chester Gas tight оралу eee есес 332 32,972 
ison Electric Illuminating Company....... 510 43,395 
Кад In Cold Storage Company.............. 5 106 
Aie “ soston Gas Сотрапу................... 88 8,661 
Т "Rica Plain Gas Companya e - Тее 115 5,449 
п & Boston Railroad Company........... 11 3,080 
Mot achusetts Pipe Line Company. .......... 6 6,830 
M TOpelitan Water Commission. ............ 3 215 
etp Politan Sewerage Commission ......... 4 410 
as Politan Contracting Company.......... 25 27,210 
bang setts Telephone and Telegraph Com- 5 ЗК 
Без ТТТ Уы 1 2 
= England Telephone and Telegraph Com- 
БТ ee 477 99,601 
У York, New Haven & Hartford Railroad 
ee ee n 11 1,520 
Quina Telegraph Cable Сотрапу.........:.. 82 1,515 
Quine, м POoston Street Railway Company ... 1 100 
Rox}, Market Cold Storage Company....... 31 923 
Болк У Gas Light Company................ 881 27,892 
Simp; “Oston Gas Light Company........... 177 7,986 
tan m Bros, (Борова ас ЖИ RR RL 19,088 
Sup rd Ой трапу тте ceo 14 145 
wr САН Light and Power Company........ 1 10 
Uni о: ан о 1 20 
West Freight Railroad Company eee № 11 1,775 
Com Oxbury & Roslindale Street Railway! 
Weste DOVE a ае ДЕ жел МЕ | 15 608 
Ша Union Telegraph Company.......... 11 1,715 
Coss ОА MN 8,179 198,447 
йй аал Permits Class ТА. Ки NES JS NE Се” 
Jenae Cy Permits returned 1,493; estimated 
cov aH s M ОЕ НИНА 8,538 
a 72” 13,460 1,021,332 


Making a total length of openings of about 1934 miles. 
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Permits other than for street openings have been granted 
as follows: 


Advertising by man wearing hat and coat . : Е 5 5 9 
Ты З 2” 85 
Патар snows piblicalleyss =) NT =. i. 5 212 
ПО сасе we Ud У нң ж. 41 
Erecting, removing and repairing awnings . 5 3 : . 4,420 
Erecting and repairing buildings Е : А p е . 6,976 
Feeding horses onthe street. . . . . . . , 416 
Moving buildings). i ar ak кон мр eee ај 44 
Loading and unloading goods У n д а : 2 Е 514 
Pedlers, two classes 3 К > А . қ ; ^ . 1,471 
Placing signs flat on buildings а E а У 5 5 . 2,405 
Painting signs or notices on obstruction fences . ; . 5 21 
Raising and lowering safes, machinery, ete. . о : : А 556 
Selling from areas . 5 + я 2 қ : Я : : 82 
sellmgetromidoors'andowindowS 2 T T NE 157 
Special permits for various purposes . : 5 - . Е 117 
Selling from farmers’ wagon-stands  . 5 a : А . 625 
Special permits for June 17 and July 4 5 125 
Extension of permits . .  . , : 600 
Emergency permits, class B . ; 225 
Permits to Project Electric Lamps and Signs as Follows: 
Boston Electric Light Company . - - : З . 5 Т 
Edison Electric Illuminating Company В 5 - , 5 a 
E. Howard Clock Company . P c s : 5 , 5 04 
Kitson Hydro Carbon Light and Heating Company , . : 18 
Suburban Light and Power Company . : : 5 è E Қ 
Washington Incandescent Company 1 
15,304 
ен ee “тума И 
Total number of permits for street openings рта e 13,460 
Total number of permits for all other purposes 19,3 
32824 
Grand total of permits issued . . . . . . , 8287 


At the close of business on June 14 last all bonds with pe!” 
sonal sureties were retired, and applicants for permits were notl- 
fied that future bonds must be guaranteed by some one of t? 
surety companies authorized to do business in the State ? 
Massachusetts. | 

There are now on file 988 bonds, which are so guaranteed, а 
the result has been very satisfactory. Ж 

Under the old system, in many cases when it has been лесе 
sary to call upon the personal sureties to assume liability for aa 
ages caused by parties holding permits, it has been found that M. 
sureties were worthless, as property which they possessed ч 
signing such bonds had been transferred, and could not be held. 

Over two hundred letters have been sent to storekeepers 9! У 
house-holders in connection with selling fruit, etc., from " 
Ways, windows and areas, and special care has been used in 27? 
ing permits relating to that class of business. en 

There have been 14,037 notices sent to the various fore gó 
during the year, directing them to repair defects in the p" 
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Streets which had been reported by the police and others; also, 

481 letters and notices to private parties, departments and 
Corporations to repair the streets where they had received 
Permits for openings, and the resurfacing had been improperly 
done, and to owners of estates where coal-holes or sidewalk 
5168 were defective. 

Notices have been sent to Departments, corporations, and 
9Whers of abutting estates on streets where improvements were 
“bout to be made in 2,265 instances. 

Four hundred and forty-two notices have been sent to Depart- 
ments and corporations at the request of the Chief Engineer of 
bu R aving Division, calling for various changes on account of 

eet improvements. 


INSPECTORS. 


in speetors connected with this office have been engaged in 
pc locations where permits had been granted for street 
„1:18 or occupancy, and, where defects were found, the 
aes 80 opening or occupying have been notified and required 

Place the street complained of in satisfactory condition. 
та tio peetors have been detailed to serve with the various corpo- 
он at all times while their work has been in progress, and a 
‚ has been regulary received from them, in writing, giving 

* Particulars of the work and its condition. 


Street NUMBERING. 


ie 2-4 the year 106 whole streets were numbered or renum- 
m 984 parts of streets were numbered, and 6,741 metallic 
кз Were supplied. 
A апе lowing table explains the work done by districts, and 
n. ation gives the number of estates numbered, and the num- 
Changes made necessary by renumbering or other cause. 


E 


E Џ т : | ш а 
ЕЕ Se. dte ae Be 
я um ү 
5 Pome B : E: ЕЕ * | ae - 
Ф os = Я Hus шы шат 
$ | £3 5 | 8 | See] Я | $^? 
TM s as GE a а 59 E нео 
ше 5 од © аса) 25 саа 
ae ең "c adesso E sud 
оз ec еп с cir 85 goz 
ШЕР: os SR = тао| se | 526 
= | = ы I] = A E 
Ела 
ің 4 69 TEE) een 341 5 
B 2 1 75 | 12 abbr 3 
3 10 127 402 dite 970 18 
3 10 43 229 148 698 18 
5 17 322 888 321 2,018 99 
4 12 176 568 143 1,819 16 
11 16 127 | 950 40 644 27 
ГИАЦ 856 109 246 20 624 Т 
БЕЙНЕ сас. NE 36 10 984 2,176 880 6,741 106 
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APPENDIX D. 


REPORT OF THE DEPUTY SUPERINTENDENT 
OF THE SANITARY DIVISION. 


Rooms 917-920 TREMONT BUILDING, 
Возтом, February 1, 1901. 
В. T. WHEELER, ESQ., 


Superintendent of Streets: 


DEAR Sir, — I respectfully submit the annual report of 
the expenditures, income and operation of the Sanitary DIVY 
sion of the Street Department during the financial year 
ending January 81, 1901. 

The work of this Division consists principally in the 
removal of house offal, waste and rubbish, ashes made in the 
process of heating and cooking, and engine or power ashes: 

The serious problem that confronted this Division аб 004 
opening of the year was the economieal adaptation of its 
working force to meet the requirements of the eight-hour 
law, passed by the citizens at the election in December, 189 З 

The loss of labor caused by the operation of this law 97 
the basis of the number of men employed is approximate) 
equal to 20,000 days’ work. E- 

In order to adjust the teaming labor so as to occasion wh 
least waste of time and the most efficient prosecution 0 
work, an increase was made in the force of hostlers at the 
yard. Teamsters were entirely relieved of the care of 
horses and harnesses while at the stables, thus en@ 
them to give a full day to the work of collection. 

The success of this experiment warranted its extens 
and it was adopted at the Roxbury yard with the same 
isfactory results. The further extension of the plan thro 
out the Division is now contemplated. 

The securing of suitable dumping-places present 
lem difficult of solution, to which attention has ed 
called in former reports. In all the more thickly p 100 
sections of the City, the dumping-places аге so remote 
points of collection that the expense of hauling 18 
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creased, and this becomes equally true in the rapidly grow- 
115 outlying districts. This is particularly applicable to the 
Aarlestown District, where it is imperative that some relief 
је given, and it is therefore recommended that a scow ђе 
Әсабей near Charles River avenue to receive material col- 
noted in Charlestown and portions of the North and West 
s. 
. The objection of householders to gathering paper and other 
ght waste into a separate receptacle, or to the so-called 
third Separation,” has gradually diminished as the public 
188 become acquainted with the plan and purpose. 
© Success of this separation is shown by the great in- 
crease in the quantity delivered to the City Refuse Utiliza- 
тод Company’s plant, as compared with the previous year. 
3 16 average weight per load in 1899 was 796 pounds; the 
1. таре weight per load іп 1900 was 1,045 ; increase per 
Cad, 249 pounds. The aggregate removal in 1899 was 


Neng tons, and in 1900, 8,581 tons-—an increase of 1912 
15, 


The 


T contract system now in operation in some of the 
hen districts is unsatisfactory to the residents, and a 
A ued source of annoyance to the Division E the substitu- 
ап 4 9f labor under direct control of the Division is desirable, 
„15 Strongly recommended. 
ie 16 extreme age of one of the Barney dumping boats 
81 *ssitated the purchase of а new boat, the cost of which, 
Tae 00, was paid from the maintenance appropriation for 
теру бат, АП three boats are now seaworthy and in excellent 
к T The docks have been dredged to a depth sufficient 
‘OW them to enter and depart at all tides. 
the о siderable expense has been incurred the past year in 
Not у Ployment of outside tow-boats, the Department boat 
eng always available. 
impie. Tepair-shops at the Albany street yard have been 
Ea. ved, and they are now second to none of their kind. 
De n the year the repair-shops of the Street Cleaning 
radie is Were merged into those of this Division, and many 
va Changes were made. 
рце d the blacksmith and wheelwright shops were sup- 
an e with all necessary modern machinery, and operated by 
*^lrie motor of fifteen horse-power. At the same time 
"lé forges of the blacksmith and horseshoeing shops 
Connected with a Sturtevant electric motor and fan. 
thor = the shops haye been modernized, and are now 
Me the uy equipped for the work of repairing and construct- 
e rolling stock of the Street Department. 


the 
Were 
а | 
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Commodious and convenient quarters on East Eagie street, 
East Boston, have replaced the location at Chelsea streets 
temporarily provided upon the substitution of Department 
force for contract labor in the collection of ashes in this 
section. 

The stables and sheds on North Grove street are wholly 
inadequate to the increasing demands of the West District: 
Most of the carts and wagons are without covering, ап 
shelter for many horses has of necessity been provided in 
old, unsanitary sheds, remote from the stable, while the stable 
walls are so bulged in places as to raise a question concerm 
ing their safety. 

Apart from this, the several stables and sheds in charge of 
the Division have been kept in good repair. 

The rolling stock has been put in excellent condition: 
Several large paper wagons have been added for conveying 
paper from points remote from the place of deposit. ] 

Many horses аге required to replace those nearly or quite 
unfit for service. Sixteen have been added during the yea" 


Respectfully yours, 
C. А. Youne, 
Deputy Superintendent. 


FINANCIAL STATEMENT. 


Amount of appropriation . : : : . $600,000 
Transferred from Bridge Division » - ( 4,288 
Transferred from outside Divisions and Department 70 
appropriations . Я қ и 61 
и 


Returned on Dorchester contract . А : : ы. 


pe 
Total amount of appropriation А $609,664 7. 


The total expenditures of the Division, including 


work done for other Divisions and Departments, 7217859 
and paid for by them was à : 2 . $649, i 62 
Less amounts repaid : 5 : 45,259 
о 
$604,514 ? 
Transferred from other Divisions and Departments 149 70 


appropriations 


7 
Net cost of maintenance Sanitary Division . . Mae 
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Torr, 


RUBBISH ам» House OFFAL. 


Salaries, Deputy Superintendent, Clerks and Fore- 


Men LI * LI . 
Осе Supplies and expenses . 


Ashes, Waste and Rubbish Account. 


Expendeq for labor, as per pay-rolls, 
*Pended for hired teams, per pay- 
TOls , че y = 

к vended for disposition of ashes 

““pended for disposition of waste 

Е and rubbish : 2 
Xpended for stock, as per ledger 
®ecounts 4 . : : 
Xpended on contract, part of West 

Е Roxbury . Е Е 4 р 
pended on contracts, Dorchester . 


House Offal Account. 


кРепдей for labor, as per pay-rolls, 
“bended for hired teams’ as per 
Pay-rolls . А 5 è 5 
pa ndeg for disposition of offal, 
Pended for stock, еђс., as рег 
Е edger ~ А 3 ә а 
ку репдеа оп contract, East Boston, 
Rye ended on contract, Brighton 
“pended on contract, part of West 
OXbur 


Ex А а А > x 
bended оп contract, Dorchester . 


$178,160 36 


53,142 50 
16,702 02 


13,171 53 
56,432 04 


2,450 00 
9,802 90 


$104,048 31 


5,465 00 
56,610 10 


34,093 22 
8,000 00 
3,000 00 


1,800 00 
6,823 60 


о > 
nsiruction, Repair and Horseshoeing Shops 


F Account. 
reman 


Ry ended for Tabor 
Pendeq for stock 


| 
""*d time for holidays 


Carried Jorward 


$30,893 07 
21,946 28 


$23,451 14 


$23,451 14 


Cost or RemovaL or House Dirt, Азнез, WASTE, 


817,505 50 
4,866 86 


329,861 35 


219,270 23 


1,388 66 


52,839 35 


$625,681 95 
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Brought forward . Я . $23,451 14 $625,681 95 
Medical attendance and allowed time 
for injured men . Е М 5 612 50 
------ 24,063 64 
Total expenditures of the Sanitary Division, for 
year ending January 31, 1901. Я : . $649,745 59 


Average price per cart load to remove and dispose 
of waste material, $1.39. 


REVENUE RECEIVED FROM OUTSIDE DIVISIONS AND 
DEPARTMENTS FOR Board AND CARE ОЕ 
Horses, Rent, Use or Dumprye Boars, 
SHOEING, AND ror REPAIRING VEHICLES, ETC. 


Paving Division . 8 : 2 $12.66, 21 


Sewer Division 5 ) c : 5,738 04 
Street Cleaning Division ~ - 22,930 18 
Street Watering Division . . 114 68 
Bridge Division . : с 780 06 
Publie Buildings Department, Repairs 
Division . . : : 2 15 25 
County of Suffolk . : y : 2,363 25 
Board of Health . : c à 13 00 
et^. 45,280 62 
____- Бае 
$604,514 97 
Transferred from Outside Division and Department 70 
appropriations . : 5 Е з ; - 5,149. 4 
— - 
Net cost of Sanitary Division from February 1, 67 
1900, to February 1, 1901. . - Е j $609,664 22 


Income. 
Amounts of moneys deposited and bills presented to the ow 
Collector for collection for material sold and work performe E 
the Sanitary Division of the Street Department during the У 
ending January 31, 1901. 


Moneys ПеЕровітЕр wits Crry COLLECTOR. 


82 
From letting of scow privileges $1,906 


Виля Deposirep wiru Ситу COLLECTOR. 


For the removal of engine ashes . $11,499 74 


For the sale of manure. о 5 528 72 
For dumping refuse 2 : : 18 65 
For renting portion of Fort Hill 
Wharf = 1,841 66 813,578 77 
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Items of Expenditures and Revenue. 
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| | 
| Amount Paid | 


Amount Charged 
Total A t i 
ind Expended. | uper | ^ taSanitary 
Salaries of Deputy Superin- 
endent and clerks......... CHUN BSI асар $9,761 53 
SEMIS of Foremon a 9,082 63 590 10 8,492 53 
Е T labor in removing house: 4 | 
к E aod ashes: tin ci. dk 125,689 35 14,889 05 110,150 80 
abor, sub-foremen and | 
inspectors, collecting house- 
зш gua ashos бе лт o oT 15,258 58! 1,447 49 13,811 09 
extra teams, collecting 
Е B e ain and ashes. 5215 65100 ЕТЕ 52,565 00 
A “ollecting house-dirt and| 
Shes in West Roxbury, 
~ ОГећечфет, north of Park, 
22001 and Harvard sts., 
a Dorchester, south of 
ark, School and Harvard 
257 о РИА (128959. О0о 12,252 90 
For disposition of ashes..... 16,702 02 1,156 80 15,545 22 
S" stock, consisting of 
F Shovels. cart covers, etc.... SE) ЕН ин 369 85 
a labor, removing waste and 
F PM Me cre ај 2514 50] 3,479 33| 11,695 17 
е ; Sub-foremen an 
"Пврескотв on waste and 
Pubbisn 2,824 50 265 50 2,059 00 
ШАМ teams on waste and | 
ES e sh e DTT COTA Ра 577 50 
‘disposition of waste and 
E сае апе f quos 13,171 53 
For aste and rubbish stock. «4240» «йд =. "14 20 
offa 9r, removing house 
For T. NO ee 2-2. | 77,531 29| 9,242 05 68,289 24 
і » виђ-Тогетеп ап 
о ескогз, removing house 
al. 8,969 42) 419 28 8,490 14 
hoyata teams, removing) | ^ | 
Кор Use offal. 7 5,465 00 5,465 00 
вае ving house offal in а Alaa 
ох, Ors Brighton, West 
For сету and Dorchester.. ЛЕБИ Е. 19,128 60 
Wana Stock, consisting of 
Por (1055, buckets, etc...... 799 3094 DA жей 799 30 
For lapo sition of offal. ..... 56,610 10 34 12] 56,515 98 
st 9! men employed in 
For ables and yards... . 98,436 29 2,853 71 25,582 58 
For ee time, holidays...| 23,451 14 3,211 43 20,239 11 
con ны ie 18,449 23] 1,637 42 16,811 81 
б ү rr 16,250 92| 788 60 — 15402 28 
all cal attendance and | 
injures ime on account of 
пет мект Ж 612 50 6 00 606 50 
Ф 2n A 
7100 forward... $534,532 88 %40,080 92 $494,451 96 
| 
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Items of Expenditures. — Concluded. 
5 x d 
TAN Total Amount| Amount Paid | Amount Charge 
i Expensas | ire | ода 
Brought forward.........! $534,532 88! $40,080 92| $494,451 96 
Bort Morse See ТРТУ. рН, БЛОТ 5,225 00 
For veterinary services and | 
MERINE ыд ыш ues | ОТОО 2,215 12 
For stable and yard furnish- | 
ings, consisting of curry- 
combs, sponges, brushes, | 
ӨТ ЕР MEE s „йй... | [5600896 LN SOROS 1,600 26 
For outside board and care of 
їч ЕК аа ДЕ ПОПА che НЕ 197 86 
For outside horseshoeing, 
blacksmith work, wheel- 
wright work, harness work| 
ап рати | оО ЗОР: 2,710 59 
For labor, stock and tools, 
blacksmith shop. .......... |2 WARES CE lade Coe ete 15,838 09 
For labor, stock, etc., wheel- 
ПОЕН ОР ша о TELE md ec 5 14,444 16 
For labor, stock, etc. paint 
SLO Dee ТА CODY GU р рсы; 8,412 84 
For labor, stock, etc., harness 
Shop mk em TM ООО Тастау 7,575 98 
For labor, stock, ete., plumb- 
ing and gasfitting.......... DU ONT I| mettent 119 44 
For labor, stock, ete., horse- 
shoeing shop, South Yard.. SHERPA hermes ная 3,532 86 
For labor, stock, etc., horse- 2 
shoeing shop, West Yard.. ӨЛӨ ЛӘК ie 2,915 4 
For dumping boats, labor, 8 
осо е 38,045 58|............ 88,045 5 
For repairs on stables and 14 
shedsh ME encase SIE TV eese 1,728 те 
тоқты ыға... BROCE eer Ж бек 180 39 
le TE ia кл. cM Ел Ж... IC) BP зр рн я 712 "m 
For electric light............ 564 4d be eer ч» 504 09 
Борио ОНЕ алк 1,746 01 
For stationery............... 853: Gaba ЕЕ 858 15 
MOrgadVerbising.. нь 395 ТӨ е» ooo 895 41 
WOE теа 22222... iU: uae tri алас ты әгі 1,412 
For tolls and fares........... UDI беж 200 
For telephones.............. ПД Чо с 923 08 
For office items and expenses Аоба 426 
For damages caused by City 13 80 
АВ... ТТТ ЕВЫ ЧАК, Bcc) И. Мерас. | 12 
For incidentals .............. ПВО кетте mee 1,84 
ELO ЖЕН ТЕ Т 
$649,145 59 $40,080 92 $009,004 6 
Transfers from outside Divi- 
sion and Department appro- 
priations for work рег- 
ТОБТО гот COM ee. ЕР 5,149 70 
$45,230 62 
—— 
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Removar or Ногвк Drmr, ASHES, WASTE AND RUBBISH, AND 
House Orrar. 


This work shows a constant increase from year to year, as will 
o, Seen in the following tables, and is an indication of the actual 
Srowth of the City. 
Tevious to the year 1897, each load of ashes was equivalent 
Cubie feet, During 1897 sideboards were attached to ash 

блв, increasing capacity of cart to 54 cubic feet. 

"lor to 1899, waste and rubbish were not Separated from the 
aie. About 150,000 barrels of engine ashes, the residuum 

foal used for power, were collected and removed. 
an, Offal, each load is equivalent to 56 cubic feet; weight 
PProximately 13 tons on an average. 

‘Ny small dead animals — dogs, cats, etc., were removed, 
& Constant increase in this branch of the service is shown. 


be 


Force Employed on House Dirt, Ashes and Waste and Rubbish. 


CONTRACTORS’ TEAMS. 


А (Рале сав“ SS 
Te. Я Hired; 5. Sz я 
CITY FORCE. р №. AE ВЕ s е Total. 
28 | 55 | sé 
55 ES == 
= u E 


No. of loads of 
44 cubic feet. 


к, House dirt and ashes, including waste and rubbish... | 863,975 
=. ier “ “ “ “ “ “ “ Аы? 889,098 
3 28 “ “ " " “ “ “ “ 2 394,937 
-. 7% y Бе ea * exclusive of “ se алы 899,096 
“ “ “ “ “ “о “ бізі д! 344,682 
>. |_ 


NUMBER OF LOADS. 


Ash Cart. | Paper Cart. Ware 


1,892 14,902 3,020 
11,452 5,494 
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Force Employed on House Offal. - 


CONTRACTORS' TEAMS. 


қ И Hired я я E А j 
Сіту FORCE. No. ШЕЛІ 5 8 E 8 A Tota 
= To на NE 
aA ұз оз $5 
я я в = 
> — 
| 
Аба. ил E Але. d ARS SE o. 5 
Іпвресіюте............. on si аспай ы лына Бозок су | ойл Мың | чыда э 8 
Teamsters ............. | 6l 3 6 4 9 3 86 
O 1. уд: 21-632 4 6 4 17 3 ” 
Dumpers .. ph CX eese genome | ТЕ со Ino esc 4 
"Рави иренен Же |н С К ЖЕ, ДЕС. tem foc En meee 1 
Зуце ДШ) т.Б ж аре 8 me 
folie. oot 139 Я 19 9 96 6 10 
= === == =e = А 
Amount of House Offal Removed. = 
E — на 


YEAR. 
——. = и t eia 
56,402 
56,183 
57,764 
59,926 
62,975 
ж 
- ——- —— ——— —— О — а т 
Material Collected by Districts. 
à E E 
g В g = 
ЛЫСЫ и рат ке |. | Бе | 
© ш g я 5 = ы ас | да 
ЗЕЗ СИЕТ ЕЕ 
СЕ m 'н m = 5 2 ag 8 Ф Е. 
= a a = m ра я : E 2 
5 d = H * о о с © ғ 
ui ы o ё Ё а ш Ф z 


House dirt 
and ashes, 28,284| 17,055| 18,613| 18,864| 22,485| 30,721, 65,855) 77,843) 69, 
Waste and 
rubbish... 383 62 202 зри Ж a aso - 1,076, 10,145 

House оа], 4,063] 3,726  2,887| 1,563] 3,084) 6,173| 9,548) 21,102 10,829 


---- ——-| ——_|— uu 426,7 


Totals ....| 32,780} 20,843) 21,702] 15,427) 25,569] 36,894) 76,419] 109,090 


Number of Loads of Material Collected from January 31, 1895; to 
February 1, 1901. 


аде 
Years. Waste and Rubbish. Ashes. | Offal. Total Lo 
4 
Mound eo 363,975 56,402 12081 
BE HOA ЕСЕ 389,098 56,788 ҮН ЖД) 
ШЕ. еі | авина рр а 394,937 57,764 108567 
eee 329,096 59,956 РАД 
426, 


2 69,975 


: iu 1 344,682 —= 


gating a difference of 1,912 tons more removed in 1900, of ashe” 
1 Collected by West Roxbury Contractor 8,495 10248, Ж 
gp * No. Dorchester ss Woe 19,071 “ 
a * So. Dorchester М 11,637 
Motala E ТТ И MILL улды ООА 39,208 ofa. 
3 “ “ East Boston “ 3,196 lode 9f F 
ғ * Brighton “ 1,263 “е м 
“ “ West Roxbury « 1,040 “ 
= % Dorchester “ 6,178 
atm 
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f all Waste Material by the Sanitary Division, Collected 
тот February 1, 1900, to February 1, 1901, for this and other Divisions. 
= = - 

S 
© а i 3 27 5 
| о 
тл "ТҮ ти РАИ 
о | за © үре ЕЕ ме 
EN Tee ЖР шей Бае of 
52 = = Eu ea 28 5 
== is || 5 so е >25 Su = 
25 ЖЕ = Sax === E = 
RO on 5 Ban Ee 59 > 
4 а | & ~ EY о a 
-SS ! 
Ноч : | 
ashe dirt and 
9 wo 344,682 220,948 Biol ew ыл. 39,203 | 344,682 
Due and rub. 
DU с НИ 18,460 1,734 | 80347, ener 1634230]. cce ле ди 18,460 
H 
је oi 7” ima e 23 |  80450|.......... 12,502 | 62,975 
Stra Е 
% “et Sweepings 35,584 |.......... Borg c eR I e 35,534 
S8Pool ар. ее НЫ NE Em oe а 2,916 
» mm е е DLE = c 2r. 
Uu 2. 464,567 | 292,082 | 193,307 50,450 16,423 51,705 | 464,567 
= 
Amount E F 
and *Pended for the Collection of House Dirt, Ashes, Waste and Rubbish 
Sam House Offal, Lahor. Hired Teams and Contracts, and Disposition of 
e 


educting Foreman, 


—— 


Yard and Stable Labor, 


Stock, etc. 


Expended for Collecting. 


Штатта Iw. oe 

E Ashes. Offal. 
E m озо Tt EE $423 50 $16,994 25 $9,114 75 
3 OU M 20 00 9,868 08 8,354 42 
5 m Hd OE c NE 178 00 13,940 03 6,704 00 
Ё И О ле 4 9,383 25 3,502 25 
7 Ге ЕЕ рн mi 19,931 00 6,627 75 
" MEA UN I. |а. а.ж 10,273 15 6,198 85 
S Ey x C rrr Lk 1,411 00 44392 38 | 21,901 95 
1o, End and Back pay 14,683 00 62,398 01 34,121 22 
2 North Ends... 730100 | алю | иво 
ы ИРИ 13,171 58 3,016 70 55,694 92 

Totg, ~ Pon NU NEN 8 

: $37,188 08 | $225,317 85 | $167,799 41 


1 
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Number of Carts and Wagons Collecting House Dirt and Ashes, Waste, Rub- 


bish and Offal. 


Iron. | Wooden. | Total. 
Offal wagons in use by the Sanitary Diyision.......-.--.-- 33 Pià 110 
>: - в « a Thomas Mulligan, East Вовбоп... ........ 6 6 
= " в « а Geo. T. Barnes, ВгірімМоп.........|-....... 6 6 
~ - “ *«* « рама M. Biggs, Dorchester... .......... 12 12 
~ ж " «а “ Geo. T. Barnes, West Roxbury...| ...... 3 3 
Ash carts in use by the Sanitary Division.......... een 178 
ct 45 “u “ John J. Moore, West Вохђигу.,..... |. о... +. 8 
ie [o *" u John McShane, богсһевіег...........|........ 15 6 
19 
Market wagons in use by the Sanitary Піуініов...........|........ 18 
Paper carts іп use by the Sanitary Division.......... | come ae 38 я 
Ash and offal "ейв................... полова ваза гыс оа отео ged POOO so m 168 
— 
TOLRAI сво з ОАА Варон са Боба а ла вара 2520 pe 
—— 
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Maintenance оғ Fort Нил, Waarr AND ОЮсмыме Boats. 


Амогхт EXPENDED. 
For towing by Department tow-boat . $6,710 75 


or towing by hired tow-boat  . ‚ 1,412 00 
Forrepairs on Fort Hill Wharf . =. 994 22 
For repairs on dumping boats . 4 3,207 ТӘ 

9r repairs on both by Division em- 

а кы аЛ ды 24534.01 
Far remiama о. 2 c. $4000 00 

"ог disinfectants й 5 : 5 252 00 
Fordredging 202020202. 900 00 

9r wharf and dumper supplies . - 249 68 


For labor, foreman, messengers, crew 

‚ 204 dumpers . Р 5 : . $7,955 07 
ог holidays and allowed time for in- 
Jured men. : c : : 339 50 


Number of trips to sea by Department 


E ы O 261 
"""nber of trips to sea by hired tow- 
oie ate С уре ae 68 


329 


C n 
E PER Loap, Inctupine Rents, ETC., OF Tow- 
MC TO Sea Waste MATERIAL BELONGING то 
HIS AND то OTHER DIVISIONS. 


Th ^ 
* number of loads of waste material 


nm "tried to вея, 5 5 А 5 125,807 
Н Cost per cart load of waste material 
Th Arried to sea , . 21.3 cents 


^ 608$ per boat load of waste material 
arried tosea . t $79 88 


1 | А 
i f to the above is added the cost of 
hey 
=, Barney dumping boat purchased in Septem- 
idt amounting to S 
Th 4 
е entire cost would be 


n 
d cost of each boat load would be increased to . 
each cart load to. 


$8,122 75. 


4,445 97 


5,401 63 


8,294 57 


$26,264 92 


17,500 00 


$43,764 92 


$133 02 
85% cents 
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Division Construction, REPAIRS AND HORSESHOEING SHOPS. 


An extensive plant is located at the South Yard, 650 Albany 
street, opposite East Newton street. At these shops all the 
construction of and repairs on Street and other Departments 
carriages, carts, wagons, etc., are made, together with the paint- 
ing of the same. АП harnesses are repaired and many made, 
horseshoeing done and all street signs are painted for the Paving 
Division. 


For work done and materials furnished for outside Divisions 
and Departments there was received in the different shops 28 
follows : 


Wheelwright shop. : : . $5,888 60 
Blacksmith shop 6 с я . 8,704 26 
Paint shop ; - : 4 3595951 
Harness shop . Е . 1,904 29 
Horseshoeing shop, South Епа Я . 1,699 05 
Horseshoeing shop, West End . Бо ОДИ 55 


524,504 92 


For work done and materials furnished for the 
Sanitary Division there was expended in the dif- 
ferent shops as follows : 


Wheelwright shop Žž . ; З . 99,061 16 
Blacksmith shop : ; 5 . 7,125 88 
Paint shop . 2 : : c . 8,885 97 
Harness shop. ; . 6,671 69 
Horseshoeing shop, South End А . 1,883 81 
Horseshoeing shop, West End . . 1,806 57 


28,335 0? 
БЕ e 


Total amount paid out, stock and Јађог, all Divi- 35 
sions and Departments  . и 4 : . $52,839 
Foreman in charge е : . . $1,338 66 
Allowed time Р қ a . . 2,500 00 6 
L—— ^ CIE 


169 


STREET DEPARTMENT — SANITARY DIVISION 


88 088% 8б ТУР 9% 
ЖТТ ч. ҮТІР 27 
88 088 5% 88 бор 18 E 


‘along ерјетао "8dous појела 


"Зи1э0Ч$э540Н JO 3509 


| | 
ІРІ 1 | IC | 86 | L 8T | 282 6 $9 | 661 | 09 | 16 | 168 6 | ? | жы. Toqumnw 
: af | | | 
“TOL | gout а | оту | ede тү | or | в | D | 9 | 9 | D | в 2 | I | “атла 
=. i | | 
"jusuedog 


199116 91 Jo пол Хлеб əy} 


Aq поза Sujaeg 9g) јој pojuied рив ута әләм 51818 ӘшімоЦо) our 


170 


Divisions. 


City Посомехт No. 88. 


e шз 1% Се 
i on o іш Сс 
= 5 че ос 
= 
> шт Пеј 
EB тч 
т т-і са 
эшчән > N 
10 panog 
~ 5 т та 
*UOISIAIQT са = 
ва о 
2 | са o Е. 
juod y e 3 + : 
Sureuqoanq 5 В 
RO сыр 
"qua ure do 0 x 4 3 
1m M . : 5 5 
п о = ә g : 
“порт d 
Jo Ауипод SY 3 
E A 
*UOI[STAT( 9 5 а 
e3prig 2 Е К 
Eco Шы: 
"ЧО АТО А 
Яшлва ES = 5 
гвава 
"совла 
домав | = S 
oo са с со со 
“UOISLAIG Sut Ко: E T ii 
-UBIO 799126 cs = 
5885858 
“ПОТвТАЦ(Т 
Áiugnuug 5. ч X 
ы г : 3 : i 
ы M 5 B я . 
~ а n . 
н У ` 2 à 2 
vd n . . . у 
т . . . 
8 o a b TE 
А © Ф . n * 
ES I . Я 3 
а РА „д 2 Ф . 
А БШ: = а 
2 Е наз 
= с а oF са 
л а ша ы ё 


Average cost рег shoe, 44 cents. 
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Deranep Account OF AMOUNTS PAID FOR WORK DONE BY THE 
SANITARY DIVISION FOR OTHER DIVISIONS OF THE STREET 
PARTMENT AND OTHER DEPARTMENTS. 


For repair and construction work . : A - $21,187 72 
"or horseshoeing " Е 4 - - : 3,816 60 
(OF use of dumping boats . й Е - : 9,053 95 
?r һау, erain, and Straw, board and care of horses, 3,395 34 
‚Эт feeders, watchmen, and stablemen . Ё 3 1,817 58 
or fuel, light, and telephone ; 8 692 22 


9r board and саге of sick horses at Veterinary 


F Hospital , ; е Е н 3 ^ 146 00 

і rent for use of Hecht’s Wharf = a 5 5,200 00 
ОТ horses (2), $450, credited by old horses, $90, 

Кошу of Suffolk. «2... .  . 360 00 
ОТ show work . қ s А . ; ? 61 21 


$45,230 62 


Lay 
AND Амр BUILDINGS IN CHARGE OF THE ЗАМТАКУ DIVISION. 


South Boston Stable. (Leased. ) 


oe table and sheds, with accommodations for 16 horses, are 
Dated at corner of East Ninth and Vale streets, South Boston, 


a ; à 3 - а. 
ы are occupied jointly by the Sanitary and Street Cleaning Divi- 
в. 


East Boston Stable. ( Leased.) 


Stable and sheds, with accommodations for 15 horses, are 


] 
Жалы at 324 East Eagle street, and are occupied jointly by 
ing, Sewer, Street Cleaning, and Sanitary Divisions. 


i Charlestown Stable. 
ч Vith accommodations for 25 horses, is situated on Rutherford 


1875": lot contains 17,300 square feet of land; stable built in 
> 9086, $5,083.07; sheds and outbuildings built in 1879. 


Brighton. 


m а ommodatior is provided by the Sewer Division at their 
© on Western avenue for five horses of the Sanitary Division. 


Highland Stable. 


| Might Accommodations for 72 horses, оп the old Almshouse lot, 

Stable a “treet, containing 81,082 square feet. A part of this 
On this > _ adjoining lot is used by the Paving Division. There is 
о . ^f a brick stable built in 1873, which cost $88,594.13. 
81,160 e t is an offal-shed, erected in 1875 at a cost of 
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The offal-shed was abandoned April 1, 1897, and іп 1900 part 
of it was remodelled and is now used as a carriage-house and а 
wash-room. 


South City Stables, Shops, and Sheds. 


Situated on Albany street, opposite Newton street. Тһе lot 
belonged to the City before being used for this purpose, and con- 
tains 90,780 feet. 

The stable and buildings connected therewith are of brick. 
There are also on the premises five wooden sheds, used for stor- 
ing wagons, ete. The stable is two stories high, with French roof, 
and has accommodations for 100 horses. Twenty-three horses are 
kept in sheds. Total original cost, exclusive of land, $79,089.23. 
In 1899 a Veterinary Hospital was built and equipped for the 
purpose of caring for sick and disabled horses. 

Connected with stables are blacksmith, wheelwright, paint, and 
harness-makers’ shops, in which the wagons, carts, harnesses, 
étc., used by this and other Departments are constructed and kept 
in repair; also a horseshoeing shop for shoeing the horses of the 
Department located in this section of the City. 


West Stables and Sheds. 


The stable is a brick building, a story and a half high, 128 feet 
by 50, located on North Grove street, built in 1860, with out- 
buildings attached to the same. It has accommodations for 9 
horses in stables and sheds. Тһе lot contains about 45,19 
square feet. On May 11, 1896, a horseshoeing shop was est А 
lished for the purpose of shoeing the horses of the Departmen 
stabled in this section of the City. 


Fort Hill Wharf. 


Containing 21,054 square feet, placed in charge of the Sanitary 
Division; used as a dumping-station for the City’s garbage а 
refuse, and as а mooring-place for dumping boats and aco 
which convey this material to sea and to the plant of the Ne $ 
England Sanitary Product Company; cost of constructing р!= 
form and dredging dock, $6,219.33. There are three Баш 
dumping-boats, one of which was purchased during the past У к 
and these are in continual use, and are towed to sea by | 
Street Department tug-boat ** Cormorant.” Ton 

A portion of this wharf is used by the Street Cleaning Divis" в 
as a locker for patrol push carts, etc., and a part is in use bY 
Paving Division. 


Packard’s Wharf. (Leased.) 


Situated at 464 Atlantic avenue, used as a berth for dumping. 
boats in connection with Fort Hill Wharf. Leased from 
widow and heirs of Henry C. Snow. 
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Jecht's Wharf. ( Leased.) 


Situated at 466 to 470 Atlantic avenue, containing about 
5,460 Square feet; leased from Jacob Н. Hecht, March 1, 1898, 
for a period of ten (10) years. This wharf adjoins Fort Hill 
Wharf, and is occupied іп part by the New England Sanitary 
oduct Company as a berth for their scows and also by the 
buildings of the City Refuse Utilization Company for the disposal 
О! waste and rubbish. 


New England Sanitary Product Company Plant. 


Situated on City Land, Pumping Station lot, Cow Pasture, 


Old Harbor Point, Dorchester. 
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APPENDIX E. 


REPORT OF THE DEPUTY SUPERINTENDENT 
OF THE SEWER DIVISION. 


30 TREMONT STREET, 
Bosvox, February 1, 1901. 


Mr. B. T. WHEELER, 
Superintendent of Streets : 


DEAR Str, —I respectfully submit report of the expendi- 
tures, income and operation of the Sewer Division for the 
financial year ending January 31, 1901. 

The work of the Sewer Division is as follows : 

The preparation of plans for sewerage works, the con 
struction and maintenance of all drainage works, including 
the investigation of complaints in regard to defective dra! 
age, the granting of permits for sewer connections and the 
preparation of plans for the assessment of the cost of sewer 
construction; also the examination of the plans of othe! 
corporations proposing to construet works in public street» 
with reference to their probable interference with sewerage 
works. р 

A general statement of the most important work done by 
the Division during the year, classified according to district 
is given in the succeeding pages. 


SoutH Boston. 


There have been built in this district during the past ye 
1,207.31 linear feet of pipe sewers, 3,073.42 linear feet of brie 
sewers and 12 feet wooden sewer — making a total of 4,292.1 
linear feet or 0.813 miles, besides extensive repairs. 

The principal sewerage works completed are: k 

The “ A” street overflow connection with Russell's doc 
This work has relieved the sewers in the vicinity of A ee 
and Congress street, which were greatly overcrowded in ЫП 
of storm. 

E street, from West First street to Summer street 8 
Summer-street extension. This work has provided an 0! 


nd in 
Ше 


'H3A3S 3NOLS 010 30 3а!$№! типа мама5 мога ONIMOHS "1323815 3»V18 Атнаиноз “амул ајлумна МІ H3AM3S 
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for Sewers already built in Summer street, and others de- 
Signed but not yet built in the lands of the Commonwealth. 
rivate land, formerly Blake street. This sewer was 

made necessary by the new location of the New York, New 
aven & Hartford Railroad crossing this street, the old sewer 

hot being strong enough to carry the heavy traffic. which will 

"Un over this road. The new brick sewer was built inside the 

9'd stone sewer without disturbing the surface of the ground. 

Rebuilding the B and Seventh streets overflow. This was 

Made necessary by the heavy filling which will be placed 

Over it, to carry the new location of the New York, New 
aven & Hartford Railroad. 

~ 16 sewer in Silver street between В and D streets, 
gether with brick outlet in В street, has been rebuilt. 

~ hew sewer has been built in Bell court. 

d N "merous minor repairs have been made in the district 

"Ting the year. 

т So far as сап be determined the following will be the prin- 
тра] works built in this district during the ensuing year: 

в Өугетасе works in Leeds and Dixfield streets, laid out 
“ег Chapter 328 of the Acts of 1891. 

ны at least of the sewers іп the Strandway may be 


The following sewers are in very bad condition, and should 
© either rebuilt or repaired as is found necessary at as early 
ate as possible. 
ad] Street, from Dorchester avenue to Eighth street, is very 
buil? Settled. It should have had a pile foundation, but was 
t without it. The rebuilding has been delayed owing to 
strog Certainty in regard to whether the depression in D 
‘at the railroad bridge would be done away with or not. 
оор as this depression remained it complicated the 
will}, tor the sewer, but it seems safe now to assume that it 
win e filled up to meet the grade of the new street, which 
i © built upon the old location of the railroad when this 
oned by the railroad company. 
es D street sewer, between West Second street and 
Sewer Way, East Ninth and Dunham streets sewers, and the 
n Mercer street, with its outlet in Vale street. 
Sixth а Street, West Fourth street, West Fifth street, West 
Sewer азы. West Seventh street and West Eighth street 
ые lying between Е ара В streets. 
off : 


in weet overflow outlet should be extended and finished 


aband 


4 manner similar to that at N street. 
thro, Outlets at H, M, and P streets should be extended 


gh the Strandway to low-water mark in a manner simi- 
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lar to that adopted at N street, and а new outlet should һе 
built for the overflow of the Q street sewer at First street. 


ROXBURY. 


There have been built in this district during the past year 
291.18 feet of brick sewers, 5,057.44 feet of pipe sewers, ап 
2,364.86 feet of surface drains, making a total of 7,713.48 feet, 
or 1.46 mile. 

Sewerage works have been built during the year in 

Dunford street and Cardington street. 

Chickamauga park. 

Fort avenue. 

Humboldt avenue, Waumbeck street to Hollander 
street. 

Massachusetts avenue, Swett street to Dorchester brook 
sewer. 

Gainsborough street. 

Aberdeen street. 

Kempton street. 

Bay State road. 

Faxon street. 

Medfied street. 

Roseland street. 

Board of Survey street, No. 295. к 

Gainsborough street, between St. Botolph street and р? 
sageway. 

Alleghany street. 

Sachem street. ila 

Ritchie street, between Columbus avenue and Marcè id 
street, is in progress. This sewer is a continuation of the оң 
brick sewer through the Marcella-street Home property, bie 
about 80 years ago, and is a very important piece of luc 
ав, when completed, it will relieve a large territory ЈЕ тре 
vicinity of Washington street and Kingsbury street. its 
sewers in this vicinity being so small, serious flooding 7681) 
after every heavy storm. . Вох 

The district which most needs immediate attention 11 
bury is the Ruggles street district, the principal streets d 
which are: Ruggles, Hammond, Warwick, Westminster ^ 
Cabot. lars: 

These sewers are all too high to properly drain the ce KT. 
are badly out of line and grade, and are much too 8 
carry the * combined " flow. poves 

The Bower and Sherman streets district, like the 8 
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has an old and dilapidated system, and a start should be made 

to Лера it in the near future. 

he Swett street district, so called, is now prominently 

ght to our attention by the proposed action of the Street 

354 missioners in laying out Atkinson street under chapter 
55 of the Acts of 1891. 

е George-street sewer, from Rockford street to Clarence 

тес, is too small and high to drain the cellars. It should 
© rebnilt of a larger size and at a greater depth. 

а, "Wing to the rapid development of the territory in the 
Ошу of Humboldt avenue, Ruthven and Hutchings streets, 
16 old sewers һауе become entirely inadequate. Many of the 
ES dwellings in this vieinity have been troubled by the 

lacking up of sewage into the cellars, and the street and 

as have been flooded, causing considerable damage. A 

tl tt should be made on a system of surface drainage during 
18 next year, j 

Ba ila Street district. The sewerage works necessary for 
о ве avenue, between Longwood entrance and the 

са, erway will be built as soon as the plans and specifications 

Јер ~ Completed. This will commence the work on the out- 

INT the Vila street district, the lower end of which is in 

m ine avenue. 

and 18 district is at present discharging both house sewage 

as Storm water into the Metropolitan sewer, and as soon 

A © Portion of the surface drain in Brookline avenue 

Stre ,mpleted it should be carried at least as far as Vila 

the qi апа if the surface drainage system is not carried over 


Overa 8 outlet should be converted into a temporary 
erflow for t 


broy 


he system. | 
аң f. nway lands, -- The surface drainage of this district, ог 
of + Uh of it as is built, is still discharging on to the surface 


at i Marsh. Тһе present outlets are in Kilmarnock street 
The у Ston street and Ipswich street, near Lansdowne street. 

„an surface drain of the district will be in Jersey street. 
б, 8 recommended that when the Jersey street drain is 
ер х ° existing surface drains be extended to it, ав the 
tisane Of this water on to private land must soon cause a 


ов Street District. — This district suffers severely in 

done Wich are not of the severest; something should be 
BS early as possible. 

Channels Surface drain in Smith street, from Stony brook 

ein Parker street to Whitney street, would probably 

ftom тев relief to silence а majority of the complaints 

9' Xesidents of this district. Plans and estimates 
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һауе been prepared, and work will begin as soon as the work 
of the Metropolitan Sewerage Commission in this district 
will allow. 

The wooden outlet for Muddy river in Brookline is in 
very bad condition, and will have to be extensively repaire 
and a portion rebuilt during the coming year. 

Plans are in preparation for the proposed by-pass channel 

the Back Bay Fens for the foul water flow of Stony 
brook, and the work may be begun during the coming year- 

On the Muddy river parkway, or Jamaicaway (so called) 
between the gate-house on Brookline avenue and Morss 
avenue in Brookline a similar problem exists to the Stony 
brook foul water channel, namely, the problem of providing 
a channel or channels for conveying away the flow of Muddy 
river, when the same is too foul for the open channel. 
design has been prepared for this purpose, and the cost est 
mated at $316,000. Тһе town of Brookline discharge? 
more foul water into the Muddy river channel by far tha? 
the City of Boston, and should join in building this channels 
or else should be advised to take care of pollution on its 
own side. f- 

Of the above-named price, if the two municipalities 1010) 
89 per cent., or $101,120, should be borne by the City 9 
Boston, and 68 per cent., or $214,880, by the town of Brook 
line; these proportions being based upon the respective 
areas of each municipality located in the watershed. 


DORCHESTER. 


There have been built in this district during the past У eng 
24 feet of brick sewers, 17,746.93 feet of pipe sewelt 
4,907.31 feet of brick surface drains, 11,841.96 feet PIP! 
surface drains, 60.24 feet stone surface drains, 199.20 i 
wood surface drains, making a total of 34,779.67 feet, 
6.59 miles. 

The following work has been built during the year: . 

The 5-foot conduit, and house sewer on each side ot 
same, in Ceylon street, from Quincy street to Columbia 10 - 
has been completed. This drains the low portion of бош ы 
bia road near the railroad bridge and adjacent to 
between Washington and Glendale streets and the 
ground in the vicinity of Richfield street. y 

Massachusetts avenue, from Swett street to Edw n 
Everett square, has been provided with house sewers ‘with 
the railroad crossing to Edward Everett square an x 
catch-basins and surface drains for the entire length. 


the 
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The Magazine street sewer which had an outlet into the 
South Bay at Massachusetts avenue has been connected 
with the intercepter, doing away with the outlet which had 
become a nuisance. 

The repairing of the Dorchester intercepter at Freeport 
street has been begun. 

Sewerage works in Boston, Draper, Barry, Conrad and 
Annabel streets have been completed, and have been begun 
in Hancock street. 

A considerable amount of surface drainage work has been 

built in Dorchester during the past year. On the Canter- 
bury branch of Stony brook the 10-foot circular brick conduit 
has been extended through Lyons street from Callender 
Street nearly to Franklin field. А 7-оођ circular brick 
conduit has been built on this brook between Bernard street 
and Franklin field. Тһе Oakland Garden fork of this 
branch has been extended up Millet street to the culvert 
Crossing this street near Wheatland avenue. 
_ A pipe conduit is being constructed in Norfolk street, 
between Bernard street and Wentworth street, for a tribu- 
tary of this brook, which comes from the south, and is 
known as the Wentworth street fork. This conduit should 
be extended through Wentworth street to the land of Har- 
vard College. A 24-inch pipe surface drain, which is also a 
bart of this system, has been carried from West Park street, 
through Kilton street, to and across the N. Y., М.Н. & H. 
UR., at Harvard street station, and obviates the flooding 
Patch regularly occurred at this point after every heavy rain- 
Storm, 

On Tenean creek, the structure on the south branch has 
been completed between Gibson and Dix streets, thereby 
Making the structure complete from tidewater to Dorchester 
“Venue, at Rosemont road. : 
The Ashmont street fork has been completed to Templeton 
Street, and one branch continued to Wrentham street, near 
Bruce Street. 

i Jn the north branch the conduit has been completed as 
AT as Westville Street, and now provides an excellent outlet 
an *urface water for an area of about 350 acres of well-built- 
= territory, from Mt. Bowdoin to Park street and Dorches- 
“Г avenue, ' 

@Wenport Brook. — А culvert has been built for this brook 

„Adams street, near Minot street, the Adams street sewer 
“lng lowered by siphoning in order to provide waterway for 
e culvert. 


A brick conduit has been built for the brook in Magdala 
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and Van Winkle streets, and private land adjacent. Be- 
tween Bailey and Burt streets the brook has also been 
enclosed in a brick conduit. 

In addition to the above-mentioned work, house sewers OI 
surface drains have been built in Cottage Park, Corbet, Мах- 
well, Codman, Norfolk, Millet, Burt, Florida, Shepton, Callen- 
der, Templeton, Chase, Fenton, Glen, Woolson, Новшет, 
Harlem, Samoset, Gately, Beaumont, River, Adams, Wash- 
ington, Mascot, Van Winkle, Montague, Shepton, Seaborn, 
and Florida streets, and in Neponset and Dorchester avenues} 
and are now in progress in Moseley street and Spencer streets 
between Athelwold and Harvard streets. 

The principal work in Dorchester is, and will continue to 
be, the extension of the existing sewerage systems. 

The sewerage system in Blue Hill avenue, between Matta 
pan square and Walk Hill street, is in an unfinished condi- 
tion and should be completed. A part of the house sewe! 
on the east side has been built in connection with the Mat 
pan brook conduit, but remains without an outlet. ) 

At the Columbia road crossing of the Midland Division of 
the №. Y., М. Н. & Н. В.В. the sewerage system is in а com 
plicated condition, a number of temporary expedients having 
been adopted pending the completion of the new railro? 
bridge. Ав soon as the abutments have been constructé 
the sewer system at this point will be completed in perm" 


nent shape. " 
The old pipe sewers in Vinson and Spring Garden stree 
need rebuilding. ho Tak 


In order to improve the conditions under which t Һе 
bot avenue sewer is operated a complete separation 0 s ne 
house sewer and storm water systems throughout the 1 
bot avenue and Harvard street district should be effect 
This work will consist principally in building surface om 
to take the flow of the catch-basins out of the existing 86776 

In Dorchester a large amount of surface drainage > 
is called for, of which the following items may be ma 
tioned : rade 

Oakland Brook Culvert, across River Street, near the ДИ 4 
Park Line. — This culvert is іп а dilapidated condition p 
unable to carry the brook when in flood, the water 5° js 
over River street at this point. The brook at River 8060/7 
the outlet for а drainage area of about 700 acres, раға 
Hyde Park and mostly unimproved land. This оз еб 
ought to be rebuilt at once, and takings made for ће A 
down to some convenient point where an outlet can ^ 
tained into the main brook or the Neponset river. 
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, Mattapan Brook. — On this brook the conduit which has 
дееп built from the river to Fremont street should be ex- 
tended far enough to cross the railroad track at least, and 
his work should be completed before work is begun on the 
Abolition of the Blue Hill avenue grade crossing. Тһе 
uilding of surface drains and culverts in West Selden 
Street on this system may necessitate some clearing out and 
itching of the watercourse between the points last named 
and West Selden street, but will hardly require the building 
OL any masonry structures. 
avenport Brook. — This brook should be deepened at the 
lower end, below the culvert recently built at Adams street, 
enough to drain off the stagnant water standing under the 
Culvert. А covered culvert shouid also be built between 
an Winkle and Bailey streets, and between Burt and 
Ashmont streets. Тһе pipe culvert under the car-house ор- 
Posite Armandine street should ђе extended to connect with 
the lower Armandine street culvert and thence to the upper 

‘mandine street culvert. There should also be a pipe 
"Onduit laid between the Rockwell and Stockton street 
Culverts. 

Lenean Creek. —The south fork of the brook should during 

ЈЕ Coming year be extended through Rosemont, Samoset, 

ratre and Gorham streets, and through private land, Brent, 
st a'nwright and Lithgoe streets to the culvert across Centre 

teet into which the Seaborn street System of surface drain- . 
^ e now discharges. The Ashmont street fork of this brook 
B been built as far as Templeton street, and one tributary 

„о бппед аз far ав Wrentham street near Bruce street. 
а E th tributaries should be continued up to Ashmont street 

iring the coming year. 

"’eport Street Brook. —The improvement of this brook be- 
en Columbia road and Hancock street near Winter street 
пећ has been forced by the widening and improvement of 
“NGoek street will necessitate the improvement of the 


nu r Е n 
Iw Surface drain should be built across the New York, New 


с © Completion of Columbia road where Shoreham street 


i. А e If possible it should also be extended up Carson 
fr and 
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Dorchester Brook Sewer.—This sewer system is built 
throughout most of its extent on the combined System, but 
there are some parts where separate sewers have been put m. 
The separation of this sewerage system is one of the prob- 
lems of the future, and the sooner it is undertaken the 1688 
expensive it will prove. 

Canterbury Branch of Stony Brook. — On account of the 
development of the territory in the vieinity of Blue Hill 
avenue and Franklin field, this branch of the brook should 
be enclosed in a covered conduit from Don street to an 
across Blue Hill avenue and thence to Harvard street- 
Westerly from this point 16 may be improved by ditching for 
а long distance, no permanent structure seeming to De 
required until some time in the future. 

A covered conduit should also be built from Lyons street 
northerly and westerly across Franklin field, gathering Ш 
all the branches coming from the east and connecting with 
the Franklin park brook (so called) near the corner 0 
Talbot avenue and Blue Hill avenue. This last wate? 
course should also be improved and covered from Frank- 
lin field to the culvert across Blue Hill avenue near Angel 
street. 

The Oakland Garden fork of this branch is now enclosed 
in а covered conduit all the way from Franklin field t° 
the old site of the Oakland garden, except a short piece a 
Millet street and Wheatland avenue, where it flows throug” 
private land. This portion should be completed. 


East Boston. 


There have been built in this district during the past У © 
93.39 feet of brick sewers, 2,049.75 feet of pipe sewer 
48.70 feet of brick surface drains, 278.60 feet of pipe surfat 
drains, making a total of 2,470.44 feet, or .46 mile. E. 

The most important work done in this district during ^ 
past year has been the building of house drains, catch-bae 
drains and catch-basins in Wordsworth Street, between зы» 
toga and Pope streets; building ventilating shafts for ie 
Chelsea, Pope and Curtis street sewers, and cleaning и 
coating inside with Portland cement the sewer іп CRM is 
street, from Chelsea bridge to Curtis street. This У 
now in progress, and is for the purpose of preventing lat- 
petroleum with which the ground is saturated from рота 
ing into the sewer through the brick work. This o! rth- 
dently leaks from the tanks of the oil works on the n? 
westerly side of Chelsea street. 
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Sewers have also been built in Ashley street, Bennington 
Street boulevard, Chelsea street, Eagle street, and private 
land, and Sumner street. 

The most important work in the East Boston district for 

the ensuing year will probably be the building of the sewer- 
age works necessitated by the laying out of the Bennington- 
Street boulevard, although it is hoped that the Division may 
be able to make a start on at least one of the three intercept- 
ng sewers, which are very badly needed in this district, 
namely, the Breeds Island low level intercepting sewer; the 
North side intercepting sewer and the Moore street district 
intercepter. 
_ It is also desirable to build a system of sewers for the East 
Boston parkway, so called, and to rebuild the Bennington 
=o Chelsea street sewers from'Eagle square to Sumner 
Street, 


BRIGHTON. 


There have been built in this district during the past year 
12,538.13 feet of pipe sewers, 2,746.01 feet of brick surface 
“Yains, 8,373.24 feet of pipe surface drains ; making a total 
ot 18,657.38 feet, or 3.52 miles. 

. The most important work in the past year has been in the 
Ше of surface drainage. 

т 268Я%егв and small surface drains have been built in 
Temont street, between Oak square and the Newton line; 

‘nd in Cambridge street, between Union square and Wash- 

Mgton street, 

“\ covered brick conduit for the Faneuil Valley brook 
has been built in private land and Fairbanks street, from a 
Point near Faneuil street to the culvert on Lake street, near 
‘shington street, and a small pipe surface drain has been 

uilt in Washington street, between Cambridge street and 

‘ghton place. 
is Э6угетв or surface drains have also been built in the follow- 

8 streets: 


Adams street, Cummings road; 
Bothwell road, Donneybrook road, 
Brooksdale Street, Idlewild street, 
Corrine road, Maple avenue. 


aye rivate land north and south sides of Commonwealth 
e 


"ue to Harvard avenue. 
* rivate land and Madison avenue, Riverview road, 
Newcastle road, Wallingford road. 
Raneleigh road, 
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The most important work of this Division in Brighton 
for several years will be in the line of surface drainage. 
There ате.а number of sewers which are too small to carry 
the floods of surface water, from which complaints are fre- 
quently received. They require relief by the building of 
surface drains. 

Salt Creek brook conduit should be extended from its 
present terminus, near Gardner street, to Charles river. 
The longer this work is delayed the greater will be the cost, 
as it will be necessary to pass under the tracks of the 
B. & A. R.R., and the railroad people are constantly increas- 
ing the number of tracks at the point the conduit must pass 
under, they having freight yards at this place. 

A beginning should be made on the conduits for the Shep- 
ard street brook, and also for the large outlet conduit from 
the Wool pond to Charles river, which will form the outlet 
both for Shepard street brook and the Faneuil Valley brook. 
The improvements in the upper waters of the Faneuil Valley 
brook, recently made, will force the City to do something on 
the outlet in the near future. 

The outlet of the Everett street overflow should be eX- 
tended to the Charles river at an early date, on account of 
floodings which occur during heavy rains. This outlet for- 
merly emptied into a tidal ereek which was filled up by 
building of the Speedway by the Metropolitan Park Сош- 
mission. 'This Commission should bear a large portion, ! 
not the entire, expense of extending this outlet. 

Surface drains should be built throughout the Aberdeen 
distriet, as the sewers in this district are on the separate 
system, draining into the town of Brookline system, ап 
no catch-basins can be connected with them. , 

Requests have been received for house sewers in Summit 
avenue, Mackin street, Allston terrace, and Hichborn street, 
all meritorious cases. 


West ROXBURY. 


There have been built in this district during the past yea" 
1,018 feet of brick sewers, 9,537.44 feet of pipe sewers, 
8,088.86 feet of brick surface drains, 2,867.70 feet of pipe 
surface drains ; making a total of 19,267.77 feet, or 9.65 miles- 

The most important work done in West Roxbury has us 
the building of Goldsmith brookconduitin Southand St. ew. 
streets, and the building of a house sewer in Gardner Ha. 
between the Metropolitan sewer and Baker street, bo 
quicksand jobs. 
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In the case of Goldsmith brook conduit, a bed of quick- 
sand was encountered sixty feet deep below the grade of the 
conduit, and borings showed no stratum of gravel through 
which water could be pumped in order to dry out the quick- 
sand, and a novel expedient was resorted to; that is, the 
sinking of tubular wells twenty to twenty-five feet below 
grade, surrounded by gravel, through which the water from 
the quicksand filtered to the well. The method adopted to 
accomplish this was first, to sink a 10-inch pipe by means of a 
water jet, then to place inside of it a 24-inch pipe, perforated 
for about five feet at the bottom. This smaller pipe extended 
down to the bottom of the large pipe, the space between was 
then filled with coarse sand and the large exterior pipe with- 
drawn, leaving the perforated pipe surrounded with coarse 
sand. The water which filtered through was then pumped 
from the 23-inch pipe by means of a steam ejector pump, 
placed at the bottom of the well, connected with a still smaller 
pipe in the interior of the 24-inch pipe. 

This scheme proved successful, and the quicksand was 
dried out enough to enable the work to proceed. 

A complete sewerage system has been built in Perkins street 
and in LaGrange street, with an outlet in Pleasant street. 

Sewers or surface drains were also built in Bellevue ave- 
nue, Ashland and Rowe streets, and private land, Beech 
Street, Belgrade avenue and Lorraine street, Colberg avenue, 
Uongreve street, Corey and. Park streets, Corinth, Dale, 
"astbourne, Westbourne, Cornell and Forest Hills streets, 

ттовуепог road, Knoll street, Oakview terrace, Selwyn 
Street, Stratford avenue, and Washington street. 

‚ Surface drains should be built throughout the Mount Hope 
district, to relieve the congested condition of the sewers in 
mes of storms. ‘These sewers will outlet in the Roslindale 

ranch of Stony brook, near its junction with the main 
00k. The Hewlett street branch of the Roslindale branch 
Should ђе taken into а covered conduit from the South 
Street culvert, near the new playground, to Walter street, 
“nd а covered conduit should also be built from Clarendon 
ль across Poplar street to the Sycamore street branch of 

tony brook to take care of the watercourse which floods 
°plar street, near Heathcote street. 
Se n order to provide the surface drainage for Rowe and 
N Your streets a pipe surface drain should be built from the 
raise avenue branch of Stony brook, to and across the 
Тег location and longitudinally along the same and 
nce to and through Seymour street. 
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The Kirk street brook should ђе enclosed іп a covered 
conduit from Kirk street to Centre street, and surface drains 
built in Farquhar, Fletcher, Congreve, Hewlett, Selwyn, 
Mozart, Walter and Mendum streets. 

In addition to the surface drainage work required in West 
Roxbury, the most important house sewers required at pres- 
ent are the following, which will probably be built during the 
ensuing year: 

Mendum street and outlet, Spring street, between Gard- 
ner and Centre streets, and outlet in Gardner street to Baker 
street, Elgin and Lorette streets, house sewers and surface 
drains, Montclair avenue and outlet, Sigourney street ап 
Selwyn street. 


CHARLESTOWN. 


There have been built in this district during the past yea" 
870.84 linear feet of pipe sewers and 1,410.63 linear feet of 
briek sewers, making a total of 2,981.47 linear feet, or 4 
mile, besides extensive repairs. 

A supplementary, 3 feet 6 inches circular sewer, has bee? 
built in Cambridge street, between Sever and Craft streets: 
This work was necessitated on account of the raising of thé 
grade on Cambridge street in order to abolish the grade cro89" 
ing, and increases the capacity of the existing sewer betwee? 
these points, which is too small to carry the storm flow 
This sewer should be extended to Rutherford avenue, thence 
through Rutherford avenue and Mishawum street to th? 
Beach street outlet, about 1,200 feet. d 

Sewers have also been built in Arlington avenue 58 
Beacham street, and are in progress on Alford street, оп U? 
Everett side of Mystic river. - 

The Rutherford avenue sewer should be rebuilt from Сап! 
bridge street to the outlet near Dunstable street. E 

The building of the sewers in the Beacham street йаша 
should also be carried оп, including Beacham, Бошай ы 
Hamblen, Ford, West, George, Gilbert and Temple si 
and a connection should be made with the Metropolit 
sewer in Arlington avenue. те 

The sewers in Tibbetts Townway and іп Tufts street a 
in poor condition and should be rebuilt. 

There is also needed a sewer in Concord street, 
Monument square to Bunker Hill street. 

The Warren avenue connection with the Metrop 
sewer should be completed. Part of this was built e 
two years ago, but, as at that time the Charles River po 
bridge was blockaded as far as traffic was concerned, 20 


from 


o lit? 
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absolutely necessary to leave the Warren avenue bridge open 
and as unobstructed as possible. 

At the present time the new Charlestown bridge having 
een completed and open to traffic, it will cause compara- 
tively little inconvenience to people, travelling to and from 
this part of Charlestown, to close Warren avenue while put- 
ting in this connection, which probably would not occupy 
Over a month. 


City PROPER. 


E There have been built in this district the past year 
2,936.08 linear feet of pipe sewers and 1,295.21 linear feet 
of brick sewers, making a total of 4,231.29 linear feet, or .80 
mile, besides extensive repairs. 

. The Canal street relief sewer is now completed. Its end ' 
5 at the junction of Canal street and Traverse street. When 
this sewer was first designed, it was the intention to rebuild 
the Canal street sewer, between Traverse street and Cause- 
Way Street, and when this is done an improved connection 
Will be established between the west side and east side 
‘ntercepting sewers. 

4.16 Sewer in Beverly street, which is in much worse con- 
dition than the others in the district, is being rebuilt between 
Aarlestown and Causeway streets,"and will therefore fur- 
Nish ‚А second connection between the west side and east 
Side intercepting sewers. 
т ће sewer іп Haverhill street has recently been rebuilt. 

he material in which this sewer was rebuilt is of doubtful 
Character, not soft enough to require piles, and yet not hard 
попа, to build without the assistance of some artificial foun- 
ae ‘On. It was therefore decided to build into the side walls 

"Beh д beams, one over the other, with broken joints. 
ud n Commercial street, at Clark street, there is а wooden 

Wer which was in some way connected with tide-water. 
coe reat deal of salt water was let into the intercepting 
off 2% To remedy this difficulty the wooden sewer was cut 

У and abandoned as a sewer, although it can still be used 
the ;cateh-basin drain, a by-pass having been built around 
which ©gate manhole to the overflow sewer. The houses 
With eae connected with this sewer have been connected 
custo "6 intercepting sewer, this being a departure from the 

is mary rules of the Division and allowed; first, because 

> Section of the- intercepter is above the district regulator, 
pl ‚оо, because if a new sewer were built to take the 
eee the old one it would have to lay alongside of, and 
against, the intercepting sewer and eventually dis- 
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charge directly into it. For these reasons it was thought 
better to make the exception, and a new tide-gate was built 
to take the place of the old leaky one on the overflow. 

Oak Street. — The old sewer between Hudson and Albany 
streets, which was badly settled, has been rebuilt. 

Stillman Street.— The old sewer between Endicott and 
North Margin streets, which was badly settled, has been 
rebuilt. 

Utica Street, between Kneeland and Beach Streets. — The 
old sewer was in very bad condition and needed rebuild- 
ing for a number of years. This has finally been done, and 
is one of the most difficult jobs of its kind that has been 
encountered for some time. The sewer in Kneeland street 
was too high to form an outlet for this sewer if laid low 
enough to drain the house drains, which had probably settled 
with the old sewer. It was therefore decided to build а 
length of the Kneeland street low level house sewer between 
South street and Utica street. For temporary purposes this 
has been connected with the Kneeland and South streets 
sewer, which is on the “combined system,” but should be 
continued to the end of the sewer which connected with 
the intercepting sewer in the railroad yard, the end referre 
to being on the line of Atlantic avenue. 

Boylston Street, between Carver and Tremont Streets. — The 

building of the new theatre made it necessary to construct 
a new sewer in this street. This sewer is about 20 feet 
deep. 
Albany Street, at Oswego Street. — The regulator on the 
Oswego street sewer at this point and the connection with 
the intercepting sewer have been built. This is one of the 
last pieces of work necessary to complete what is known 28 
“ changing the South Cove system.” 

East Brookline Street, between Harrison Avenue and Tames 
Street. — The sewer in this street was in very bad conditio?- 
It has been rebuilt. This sewer furnishes an outlet to ® 
private drain from the Conservatory of Music, the poor ОЧ 
let of which caused much annoyance. J 

Pleasant Street, at Porter Street, — Where the elevated та!” 
way structure crosses Pleasant street at Porter street, the 197 
road construction made it necessary to place a siphon iÐ the 
sewer. Asat some future time it is intended to carry #6 
Kneeland street low-level house sewer into the Church Шш. 
district, through Pleasant street, it was ‘decided to lay 2 
new pipes, which now form a siphon, at such а grade that Er 
pipe which is to form the house sewer will be drained by d 
Kneeland street sewer, while the surface drain, which will 28 
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Ms outlet through the Church street district, will always 
Temain as a siphon. 

Sewers have also been built in Eastern avenue, Poplar, 
Congress, Newland and Commercial streets, and Trinity 
Place. 

The principal work of the Division in the City Proper for 
the ensuing year will be the repairs and reconstruction of old 
Sewers, which on account of settlement or decay have become 
ций ей for their purpose. There аге а large number of sewers 
її the North End district which are in such condition as 
to offer practically a free entrance of tide-water into the 
Sewerage system, and these should be replaced with sewers 
ОТ modern design at as rapid a rate as possible, in order to 
Telleve the intercepting sewers and the pumping station from 
this amount of leakage as well as from a sanitary standpoint. 


Main DRAINAGE Works. 


The principal innovation in the organization of the force, 
Charged with the maintenance of this most important branch 
et Our public works, ‘has been in the combination of the dis- 

Tiets including the Moon Island Reservoir with its appurte- 
Папсеѕ, Dorchester Bay Pumping Station, and the main and 
intercepting sewers and the maintenance of the channels of 

tony brook under a single superintendent, responsible to the 
ерпбу Superintendent of the Division; these various works, 
of hecessity depending one upon the other for their efficient 
Operation, were formerly each under independent supervision, 
and the placing of responsibility for any lack of co-operation 
Tos impossible. This change has greatly increased the 

„лепсу of these branches of the service. 

This work at present consists of the care and maintenance 
= he Main and intercepting sewers throughout the City, 
2 "ping station and deposit sewers at Calf Pasture, Dor- 

vester, and the reservoir and outfall and discharge sewers at 
oon Island, Pumping Station at Lyons street, Dorchester, 
Isle minintenanco of the channels of Stony brook. 


MAIN AND INTERCEPTING SEWERS. 


of уђе work of the main and intercepting sewer force consists 
Тт © building, repairing and cleaning of all tide-gates, regu- 
к Sumps and overflows connecting with the Metropolitan 
4 “s in Brighton, Charlestown, East Boston and Dorches- 
Work. Vell as the similar connections with the main drainage 
5 ш the City Proper, Roxbury and South Boston, and 
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the cleaning of the main and intercepting sewers belonging 
to the City, and care of manholes on same. 

The following shows the number of gates, regulators, 
sumps and overflows that have to be inspected after every 
storm or heavy rise of sewage in the main sewer, and cleaned 
when necessary. 


Gates. Regulators. Sumps. Overflows. 


Brighton - А : 40 16 i 20 
Charlestown . : : 24 9 11 11 


East Boston . - - 82 15 16 TU 


288 61 111 144 


The length of sewers to be inspected and attended to by 
this force in the City is twenty-four (24) miles. 

The following is an account of the work done from Febru- 
ary 1, 1900, to January 31, 1901: 


МАІХ AND INTERCEPTING SEWERS. 


Length of sewers cleaned, about 5 miles 

Number of connections built, 6 
ac * new tide-gates built, 9 
6 “ vapor gates Е 17 
“ regulators & il 
© e: * — repaired, 30 
% * tide-gates « 188 
e “ flushing-gates repaired, 8 
e “ gates cleaned, 2,000 
9; “ regulators cleaned, 1,200 
6 * sumps cleaned, 3,800 
ae “ overflows cleaned, 40 
“ * manholes repaired, 4T 


Ап automatic sewer gauge has been set up at the yard on 
Massachusetts avenue, to record the height of the sewage ІЛ 
the main sewer. “il 

Eight other automatic gauges have been built, and they W? 
be installed during the ensuing year in different places прог 
the branch intercepting sewers tributary to the main drainage 
system. The installing of these gauges will greatly facilita 
the work of the Division in locating the source of any ип г 
flow of water in the sewers. " 

Self registering tide-gauges will be installed аб Moo 
Island, and at some point in the Charles river basin. 
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PUMPING STATION, CALF PASTURE. 


The extensive repairs and alterations on the high duty 
Pumps, and other work which has been going on for two 
Years, are nearly completed, and it will now be possible, 
еХсерб in times of storm, to handle the sewage without run- 
ning the low duty pumps. "This will make a marked saving 
11 coal consumption. 

It will be necessary to start without delay the construction 
of the addition to the main building for the accommodation 
of the new 72,000,000-gallon pump that is under construc- 
tion. New quarters for the machine shop will have to be 
Provided, and the shop should be in operation before a start 
18 made in setting up the new pump. 

he deposit sewers are more nearly free from sludge than 
at any time since the system has been in operation. A day 
Азды only is required at present to keep them in such con- 
ton, 
On Е ebruary 1, 1900, there was in the deposit sewers 
3,627 cubic yards of sludge; during the year there has 
беп removed 18,242 cubie yards, and there is at present 
ошу 290 cubic yards in the sewers. 

Other methods for handling this sludge will have to be 
“Copted in the near future in order that the deposit sewers 
end the reservoirs at Moon Island may be utilized to their 
tullest capacity. Studies of such a system and plans for 
Necessary apparatus have been made, and a beginning will be 
made during the ensuing year on necessary changes. 

16 following principal repairs and alterations have been 

"IG during the year : 

Tes Ompletion of Contract pue covering extensive altera- 
an 18 9n Leavitt engines, increasing their daily pumping 

Pacity 16,000,000 gallons each. 

*W reheaters and new oiling gallery on Leavitt engines. 
ew valve chests and rods on Worthington engines and 
Senera] repairs. 
ROS *w circulating pump for supplying salt water to conden- 

S of orthington and Leavitt engines. 

eneral repairs on piping. 

М heating apparatus installed for engineroom and 
78 50 engine deck plates. 
4" Jacket piping and returns to boilers from No, 3 and 

· + engines, 
boilers blow-off pipes and side and bottom manholes to 


Rebuilding crematory for filth hoist screenings. 
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Many minor repairs have been made, and the plant is now 
in a fair condition of efficiency, but many other minor repairs 
will be necessary to put it in first-class condition. 

The usual table showing the work done by the Pumping 
Station plant has been omitted from this report, as it seems 
to me that the methods used in determining the results given 
during previous years have been too crude to be reliable, and 
that the amount of sewage pumped by the plant has been 
largely overestimated. Reservoir measurements at Moon 
Island seem to show that the present dry weather flow 
through the Pumping Station does not greatly exceed 
75,000,000 gallons per day of 24 hours. 


Lyons-STREET PUMPING STATION. 


At this station, besides the regular maintenance, the fol- 
lowing work has been done : 

Boilers and steam piping insulated ; one new driving belt 
put in, and old one repaired; general repairs on inspirator, 
and feed-piping and gas-piping installed. Building has bee? 
ventilated and structures on the premises painted. 


Moon ISLAND. 


Besides the regular maintenance of these works, which 
consists of the storing and discharging the sewage of the 
City, twice daily, and the ordinary repairs incidental thereto: 
the following work has been done: : 

Completion of original contract for extension of reservoi"- 

Setting up of four gates and rams on flushing sewer. 

Installation of air compressor, tank, shafting, etc. 

Extension of gate-house for machine shop. 

Paving of slope on south-westerly side of island. 3 

Grading, sloping апа loaming of surface west of гевегуо1" 

Filling of cove, slope paving, and grading near easterly 
corner of reservoir. и 

Awarding of contract for four gate-houses оп flushing 
sewer. 

The following new construction or renewals should be 
attended to as far as possible the coming season: 

New stable and storehouse. 

Electric wiring and piping. 

Fencing around reservoir. Е 

Relaying and extension of salt-water main for washing 
reservoir walls. а 

Filling for protection of portion of sea-wall and grading 
high slope at Moon Island head. 
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Sea-wall from gate-house to wharf. 
Extension of wharf and dredging front of same. 
| Relaying original riprap for at least 1,000 feet on north 
Side of discharge sewer. 


Stony Ввоок. 


During the current year the following lengths of conduit 
ave been built for the accommodation of Stony brook 
Channels : 
. 1,018 linear feet of 153 by 17 feet brick, main channel, end- 
mg at Cornwall street. 

1,225 linear feet 9 by 94 feet brick, supplementary chan- 
Nel in Boylston avenue and Green street. 

1,018 linear feet of 2 by 84 feet brick, West Roxbury 
low-level sewer. 

The 9 by 94 feet supplementary channel of Stony brook is 
now connected with the old channel at Green street and will 
take the entire dry weather flow. As this is the portion of the 
10% of Stony brook which causes annoyance, we have gained 
ӘУ the building of this supplementary channel the practical 
advantages of extending the main channel to Green street. 

he appropriation for this work is exhausted. 

he work on the maintenance of Stony brook consists of 
Ге cleaning of the covered main channel of the brook, from 
the Back Bay Fens to Cornwall street, with the repairs of 
all manholes and manhole coverings on this section; the 
© faning of the open channel from Cornwall street to the 
tyde Park line, and repairing all walls, banks, and fences; 
је | cleaning of the old overflow channel, from the premises 
the Boston Belting Company to the Back Bay Fens, and 
u сате of alloverflows on above channels, making total of 
miles of watercourse to be cared for. 
he old Stony brook channel from the gate-house in the 
a opposite Bryant street to the premises of the Boston 
“Ing Company, on Elmwood street, is built of rubble 
~ part of the distance the construction being a double 
tin, of dry rubble and part a double channel of square sec- 
ES the Sidewalks being loose rubble and the covering 
DE „granite slabs. Both of these sections are in very 
EET ous condition, the rubble arches being so loose that 
or ^ сап be pulled out by hand from the inside. One 
Minas cave-ins have occurred on this section, and when the 
insi de otk avenue boulevard was built across it it was lined 
ee with brick masonry because it was unsafe to construct 
Street surface of the new boulevard over it. On the 
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square section the granite covering stones are continually 
breaking in the middle, and have been replaced in many 
places with timber. In other places the stones have been 
shored up with timber bracing. It is feared that either one 
of these sections may collapse at any time, and cause serious 
and expensive accidents. This channel should be rebuilt 
throughout its entire length in order to be safe, and at the 
time of rebuilding pipe sewers should be built on each side 
to take the drainage of abutting estates which are too low 
to drain into the existing sewers. Pollution unavoidably 
finds its way into this channel from these estates and will 
continue to do so until they are provided with proper 
sewerage. 

The estimated cost of rebuilding channel, together with 
pipe sewers, is $302,000. 

There are a number of places along the line of the brook 
where repairs are necessary to the walls and fences. This 
work should be done as soon as possible after the frost 
leaves the ground in the spring. The need of these repairs; 
generally, is caused by the abutters raising the grade of the 
lots by filling. 


ENTRANCE FEES, PERMITS, AND ASSESSMENTS. 


Entrance fees to the amount of $5,719.86 have been col- 
lected from estates upon which no sewer assessment was ever 
paid, in accordance with Chapter 38, Section 10, of the Re 
vised Ordinances of 1898. 

Bills for sewer assessments, amounting to $617.36, have 
been deposited for collection, representing those estates 
assessed under Chapter 456 of the Acts of 1889, and amend- 
ments thereto, which have been connected during the ye?" 
with the sewers for which they were assessed. 

Two thousand one hundred and seventy-six (2,176) рег 
mits have been issued to licensed drain-layers бо make COM 
nections with the publie sewers, and the work done under 
these permits has been inspected, and a record of the same 
made on the plans of this Division, in accordance with © а 
provisions of Chapter 38, Sections 6 and 10, of the Кеу!8 
Ordinances of 1898. 

Eight hundred and nine (809) permits have bee 
to District Foremen and Contractors for construction ай 
repairs of sewers and catch-basins. 

Plans for the assessment of estates benefited 4 
construction have been furnished the Street Commission 
representing 62,093 feet of sewers, costing $264,074. 
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GENERAL REMARKS. 


The appropriation for the maintenance of the- Sewer 
Division for the year was $350,000. This appropriation has 
had no substantial inerease during the past ten (10) years, 
and during the present year the amount of work which 
could be completed for this sui has been substantially 
reduced by the passage of the eight-hour law, although in 
that time the amount of sewerage works to be maintained 
has been nearly doubled. If the present state of efficiency is 
to be maintained, the appropriation must, of necessity, be 
Inereased іп the near future. 

During the year especial attention has been given to the 
Cleaning of sewers and catch-basins, many of which were so 

lled as to seriously impair their usefulness. The result of 
Such cleanings has already been made apparent by the decrease 
in the number of complaints received by the Division, as well 
48 by the amount of sludge received in the deposit sewers 
at the Pumping-station. Improvements are still possible in 
this line, and the work should be continued during the next 
Year, 

Tt will be seen that the amount of sewerage works built 
“uring the year as expressed in linear feet is somewhat 
Smaller than for the last few years. The shortage is due to 
the following principal reasons: | 

irst. The excessive amount of large-size brick sewers 
and surface drains built. The rapid development of certain 
Suburban districts, and the connection of the surface drainage 
With the house sewers, has overcrowded the sewers, with the 
Тези that many districts are flooded during every rainstorm. 

Such sewer systems should be relieved by the building of 
A ns for surface water. Тһе same effect is caused in old 
atura] watercourses, and it has been the policy of the 

“Vision to apply as large an amount of the appropriations as 


Possible to the construction of work for the relief of such 
es, 


an, ^ 3nd in the future an increasing proportion of the 
nua] 


Татар 
Ог сор 
2 The a ucamoritorious cases lave already been referred to 
A istrict reports. 
cond. Tt ig estimated that for the year the introduction 
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of the eight-hour law has reduced the amount of linear feet 
of sewers which would have been built if the force had been 
on an ‘nine-hour basis by about 6,200 linear feet, and that 
the amount of other structures has been reduced in the same 
proportion. The effect of the eight-hour law has been 10 
reduee the value of the work done under the appropriation 
of the Sewer Division by an amount which is estimated to be 
approximately $18,000. 

Third. The largely increased expenditures for land tak- 
ings, construction work at Moon Island, and payments 00 
pumping machinery now under contract, have greatly reduce 
the appropriation available for building sewers the present 

ear. 

Тһе Metropolitan Sewerage Commission is now actively 
engaged in building a high-level sewer to accommodate ро!" 
tions of Roxbury, West Roxbury, Dorchester, and Brighton. 
When this is done and put in operation, the City of Boston 
will be assessed its portion of the cost (the assessment being 
based upon the territory which is figured as tributary to thé 
high-level sewer). Before this territory can be drained into 
the high-level sewer a large amount of work must be 4006 
in building the necessary branch intercepting sewers, 200 
properly, these sewers should be completed and ready to be 
put into operation at the same time as the Metropolita? 
Sewer, otherwise the City will pay for service which it does 
not receive, as was the case in regard to East Boston and 
Charlestown, where the City had to pay its assessment for 2 
number of years while receiving no benefit from the Nor 
Metropolitan Sewer, and is at present paying for connections 
for sewers which are not yet built, the fault being the City ? 
own in not completing its connections. Work should Ме 
begun on these tributary high-level intercepters the coming 
year. There will be required 67,500 feet, being 12.8 miles 
of sewers, ranging in size from twelve inches to five feet 1? 
diameter. T 

A rough estimate of the cost of construction of this 
system of sewers is $1,484,500, or in round number 
$1,500,000, exclusive of land damages. 


Respectfully yours, 


Guy C. EMERSON, 
Deputy Superintendent- 


om 
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OBJECTS ОЕ EXPENDITURES. 
Street DEPARTMENT, SEWER DIVISION. 


Improved Sewerage Maintenance. 


Pumping Station and Moon Island, $121,788 08 


Tow-boat . $13,800 72 
Less paid by Sani- 
tary Division . 6,710 74 
——-—— 7,089 98 
——— —— $128,878 


Pumping Station, Forest-avenue Section, 


06 


Dorchester. 
Maintenance . ; А А ; d ў 7,548 12 
Stony Brook, 
Maintenance . | : к қ р 3 5,265 98 
Miscellaneous Maintenance Charges. 
Office and engineering force, salaries and ex- 97 
penses А 4 | i 15,156 
Current expenses ‘of yards, 
lockers, stables, etc. . f $83,418 98 
Less amount earned by Depart- 
ment teams . : 7 : 32,130 50 48 
51,288 ^ 
Repairing and cleaning catch-basins, sewers and 81 
general repairs . 4 100,898 
Нопве connections, work for other Departments, 5 56 
incidental expenses, etc. ; : - , 20,809 59 
Hardware, tools, rubber goods, etc. . - 5 ые 97 
Telephones not included elsewhere : у" 23 
Stable, Eagle street, East Boston  . : 4 1, 80 
Freeport street intercepter К : У о 1,644 
$345,895 57 
In excess of Sewerage Works -d2 А 15,45 39 
Increase in stock at yards . . . 9,0 61 
Transferred to City Treasury . z : : i E 
060 24 


Total maintenance . 2 ә : . n 
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SEWERAGE Works. 
Improved Sewerage Construction. 


Р Unping Station and Moon Island 


Sewer Construction. 


South Boston $74,660 92 


East Boston 32,227 69 
uttlestown 21,598 71 
Brighton . 65,076 76 
est Roxbury 109,143 66 
Iu егіс: 231,812 20 
Ox bury 18,172 11 
City Proper 98,312 94 


Miscellaneous Construction Charges. 


Office and engineering force, salaries and ех- 


H penses - ; - : Е 
xatdware, tools, rubber goods, ete. . 
еу manholes . : 5 


Less amount paid from Sewer Division 
Total 


С Stony Brook Improvement. 
о А | Е 
struction and engineering 


Str Recapitulation. 

К 

Se 0 Department, Sewer Division 
Werage Works 


8 . . . . 
: Brook Improvement, Chapter 397, Acts 
99 : А : 


Total 


199 


8157,885 82 


650,929 29 


101,277 82 


8936,595 15 
15,454 67 


8921,140 48 


$362,060 24 
921,140 48 


198,481 35 


$1,481,682 07 


———. 


Sum 

т 

pry, ОР Sewer Construction for the Twelve 
01. 


Months ending January 


=. = 31, 
| 
Total length 
Built by the A built 
" City by Built by during the 
ISTRICT. Contract or Private 12 months 
Day Labor. Parties. endin 
T Jan. 31, 1901. 
Сі 
3,963.29 268.00 4,931.99 
2,470.44 3. 2,470.44 
2,981.47 2,981.47 
4,292.73 Be 4,999.73 
4,056.64 3,656.84 7,713.48 
17,450.04 1,817.73 19,267.77 
31,320.59 8,459.05 34,779.64 
12,420.72 6,236.66 18,657.38 
78,255.92 15,438.28 93,694.20 — 
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Summary of Sewer Construction for five years previous to February 1, 1901. 


1896. 1897. 1898. | 1899. | 1900. 

Built by the City by con- 2 
tract or day Јађог...... 116,008.25 | 134,324.93 | 208,189.68 99,772.15 78,255.92 
Built by private parties...) 37,825.92 38,969.14 9,325.99 17,955.05 15,438.28 
Total number of feet built! 153,834.17 | 173,294.07 | 212,465.07 | 117,727.20 93,694.20 


— —— 


Schedule of Sewers Built to Date in the City of Boston, February 1, 1901. 


Length rebuilt 
Total length 
built during | qana "pan. | Additional length. 107 
DISTRICT. the 12 months | tne 19 ЕДЕ 12 months endinB 
ending ending Jan. 31, 1901. 
Jan. 81, 1901. | y, 81, 1901. 
Feet. - Feet. Feet. мие 
City Drope ieie ia 4,231.99 2,141.00 2,090.29 0. 
East Вовќоп................... АИ аванс ЖЕ 2,470.44 0.47 
Charlestown .................. 2,281.47 2,281.47 0.43 
South Вовбоп.................. 4,292.78 3,568.56 0.68 
нокаут. йызы. 7,713.48 7,658.48 | + 145 
West Вохђигу................ 19267077) |.......... >... 19,267.77 3.65 
Dorchester ............ пате 34,719.64 514 92 34,264.72 6.49 
Втїдїйоп...................... 18,657.38 1249 | 18,044.96 3.58 
E 
Total ........ eno NS. 93,694.20 3,441.51 90,246.69 17.09 
510.66 
pem esi 
527.75 
24.12 
551.81 
408.2 
= __ о 


Number. 
ЕРЕ. 
LO az MED ia) aah 222220210 43 sheds 
Roxbury ..... тҮ 72 | 1,051,176 linear feet of sewers И ved 
Dorchester... 101 | 1,868 cubic yards materia P 
West Roxbur 66 from sewers. а; +" 
Brighton ..... 42 | 11,140 catch-basins cleaned, : 
Charlestown.... 16 cubic yards removed. fus 50072 
Баве ВОО ее Ие 29 | 1,524 of these саіер-раёт averse 
South Boston 8 cleaned by contract at а 
cost of $3.92 per basin. 
ПО mr eot esci 7 
ot; 877 — 
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Report of Sludge Received in and Removed from the Deposit Sewer for Twelve 


P Months Ending January 31, 1901. 
1900. Received. Removed. 
February One 707 cubic yards 765 cubie yards 
Merch ce . 435 © “ 1190 « “ 
ШІМ 7 227 TO» 40 « ПОД ре 
May, . 5% 1,042 “ “ 1,065 « “ 
coq tm 84 s “ 1184  « “ 
Busto ah Tolis. tt rpt ПОВ Sludge іп sewers Feb. 
Au 1, 1900, 3,627 cubic 
BUB, 52.22.2: 1212 « “ 1,960“ « yards. 
September hee 80 0“ и 1,015: “ “ Sludge іп sewers Feb. 
Oct 1, 1901, 290 cubic 
XU MN 1,365 €"  « 1180“ “ yards. 
November Ms e 760 “ “ 1,081 “ “ 
December ÀJ 447 “ « 833 m « 
1901, 
January, a 587 “ “ 995 “ “ 
ud MN 
9,905 cubic yards 13,242 cubic yards 
қыз 
e Real Estate in Charge of the Sewer Division. 
E ъъ ЧЕ = 
Assessed Valuation. 
OWNED Bx CITY. 
Land. Buildings. 
e н 
Sewer Yard, 678 Albany street, South End.......... $56,400 $3,000 
Sewer Yard, Columbus avenud Roxbury........... 7,800 
Sew, T yard. Rutherford avenue, Charlestown...... 13,000 4,000 
8 Ser t Soup зверем avenue, near Albany и equ 
ewer e СЕНБЕ oo cle Са cet esse Л Ра Б А 
Pum) tng ЭУ estern avenue, Brighton............. 8,600 ae 
чал па lion, Old Harbor Point, Dorchester. .. 98,000 , 
stantu ЕВ and reservolrs at Moon Island and бе, ДЕТ 
MER c с ана КЕ ЧН aa РЕ ~ MM y , 
опред har North Grove street, West End. “Ое 
5 treet Dons НО with other Divisions о e об a 
ewer yar EOM S. B. А. аана, ов аа 66,1 В 
bury, ( ње. Ed South ЕЕЕ ДЕ, Weni а 
Сините 19,300 3,000 
Se LEASED. 
Wer у 
un commer Revere street, West End. (Occupied 
See а ostel) > Paving Division. Leased from en алар 
ег с ба НК s , 
in сотта, Егіс Street, East Boston. (Occupied 
Sen Steeg of Graer Divisions. Leased from 
er "оО T a 80500290859 ЖЕГІ eT 
Routh ва Ola Harbor street and Columbia road. 
lvision L (Office building owned by Sewer 
8 har) 9 eased from estate of Choate Burn- 
г опу fe CETERAE RD us 4,800 3,200 
on street, Dorchester. (Buildings 
er Division. Leased from trustees 
DOO) Ere en. cem ec ee 7,000 5,000 


bo 
(=> 
bo 


Стту Document No. 88. 


APPENDIX Е. 


REPORT OF THE DEPUTY SUPERINTENDENT 
OF THE STREET CLEANING DIVISION. 


921, 922, 923 TREMONT BUILDING, 
c Возтом, February 1, 1901. 
Mr. B. T. WHEELER, 


Superintendent of Streets : 


DEAR SIR, — I respectfully submit the annual report о! 
the expenditures, income, and operation of the Street Clean- 
ing Division of the Street Department for the financial year 
ending January 81, 1901. 

Consideration should be given to the fact that the en- 
forcement of the eight-hour law during the year has entaile 
an additional expense of about $97,000 on the Division; 
there has been employed on full time throughout the ува?» 
nevertheless, an average force of about three hundred an 
fifty men whose combined salaries and wages represent about 
70% of the total amount of money expended during that 
period for all purposes. The result of this additional ех 
pense is shown to some extent by the tables which follow. г 

In March last the repair-shops at the South End ум 
were abolished ; the shops of the Sanitary Division, adjacent, 
having been increased in capacity by the installation 9 
electric power and introduction of many improvements, js 
perform all the work formerly done by both Divisions at th! 
point at a considerable saving to the City. ЖТ. 

The method of sweeping the business sections at nig У 
prevailed for some years after the establishment of t 4 
Division and was satisfactory in its operation, but for D 
unknown reason machine sweeping was discontinued in pe 
West and North Ends in September, 1898, and the syste 
of night sweeping, instead of being extended, as its we 
would warrant, was practically abandoned. Convinced, à 
studying this feature of the work, that this method gave ™ è 
best results, and caused the least inconvenience to the pi * 
it has been substituted for day work and for hand-sweeP! 5 


STREET DEPARTMENT — STREET CLEANING Division. 208 


except by a patrol system, which is established to augment 
Its efficiency. Streets throughout the entire street-cleaning 
territory are now machine swept by night, except under 
extraordinary conditions of temperature and weather. Patrol 
‘istricts in consequence have been somewhat enlarged, 
Since the patrolman finds his street clean for him in the 
Morning, and it is only necessary that he bend his energy to 
“Зеріп it in that condition during the day. With the ex- 
tension of the patrol system during the coming year, as 
"tended, the most satisfactory results for the amount of 
money expended will be obtained. | 
hile there was some complaint made upon the establish- 
Ment of this system by those whose conservatism remon- 
Strates against what they are pleased to call a novelty and 
Novation, such complaints have now entirely ceased, and 
the public is, I think, satisfied that the method employed is 
?r the greatest good of the greatest number. ж 
mong the many problems which vex this Division there 
5 попе, perhaps, more difficult of solution than the preven- 
“ion of the nuisance of paper-littered streets. No matter 
OW well machines or push-cart men may broom a street sur- 
‘ce and clean it of all that which is unsanitary, it presents 
ап unsightly appearance if papers or rubbish of a similar 
Character ђе thrown upon it. While it is apparently im- 
Possible for the police force to prevent the violation of the 
ordinances by the sweeping of house litter into the street, it 
т “specially annoying to note the average citizen throwing 
18 Newspaper, empty boxes, and fruit peelings upon its 
Surface, and this too in the presence of, or, at least, within the 
потере of, those whose duty it is to вее that the City 
rdinances are respected. There certainly is sufficient law 
9 Prevent this annoyance, and the remedy is in the hands of 
the Boarg G Poke apply; the duty of this Department, 
5 шїїдє as far as possible this annoyance, and to 
ds епа the paper patrol system has been organized and ex- 
PHUed д marked improvement at once followed its in- 
js duction, and although the cost of teaming thereby caused 
С ™ excess of that of previous years, the results have been 
tc D IDenisurato and the system should be still further ex- 
*ndeq. 4 


In € 


n this connection, permit me to remind you of the 
Ordina 


mo исе ус suggested for consideration to the City 
St Unei] Таз October. To quote your language: “Тһе 
reet Cleaning Division of this Department suffers expense 
P reat, аппоуапсе because of the paper blown from open 
rels upon its newly clean surfaces. 1 would suggest" (you 
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wrote) “that the Law Department prepare an ordinance which 
shall enable us to enforce the following rule: “АП papers, 
light waste, and other general refuse, must be placed in 
covered receptacles, separate from those used for the ashes 
and offal, or, if too bulky, must be tied in bundles, to prevent 
their being scattered, and must be protected from the weather 
until eollected.'" The ordinance was drafted and the mat- 
ter referred to the Committee on Public Improvements: 
where I trust it does not lie buried. If so, I hope it will be 
resurrected; for it is indisputable that much of the litter 
that fouls our streets comes from the barrels that are placed 
upon the sidewalks by storekeepers. Д 

The force, which was established іп East Boston immedi- 
ately before I took charge of the Division has been slightly 
increased, and employed on full time during the year. This 
district was formerly visited twice a week by the Charles- 
town gang. It now receives similar care to other sections 0 
the City, at a cost of about $12,000. A new stable has just 
been opened, which accommodates the Sanitary, Paving, Sewer 
and Street Cleaning Divisions, and under this improved con 
dition of things better results for the ensuing year are 
anticipated. 

The work of the patrol, or push-cart men, has been already 
alluded to, and recommendation is made that this branch 0 
the service, whose merits have long ago been fitly recognize’ 
should be extended. There have been considerable additions 
to this force during the year and, in nearly every instance 
the men employed were all young and active. + 

It will soon become a question where the City may depos! 
its street sweepings. Many of the extensive low lands have 
been filled in; and in the suburban districts dependence 19 
largely placed upon the owners of private property. Tu 
Charlestown dump will soon cease to be available, and the 
dumping scow at Fort Hill Wharf is not always able now p 
take all refuse carted to it; the teams have frequent У 
had to leave the wharf and resume their haul, sometimes to a 
distant dump, and at inereased expense. T 

Much misunderstanding between this Division and abu 
ters on public alleys, regarding their care, developed 2” 
the early part of the year. The Public Alley Act of 1 ts 
provided for the construction of these alleys by the Super? 
tendent of Streets, and assessment of the cost thereof upon 
abutters, but especially provided that — апу 

“Снар. 298, бест. 2. Said city shall not be liable for 2^4 
defect or want of repair in any public alley, nor be eque 
to keep the same free from snow, but shall be require 


ч 
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keep the same free from any substance which is liable to 
eause sickness or a nuisance. 

“Secr. 3. Whoever drops or places and suffers to remain 
m any public alley, any snow or ice, or any rubbish or 
Obstruction of any kind, shall be fined not exceeding fifty 

ollars fot each offence.” 

Abutters seemed to be of the opinion that, notwithstanding 

'6 provisions of this Act, above quoted, they were at liberty 
to throw into the alley all kinds of house and store refuse, 
ind that it was the duty of this Division to remove the same. 
Т ће Aet does not even place the duty of removing substances 
lable to cause sickness or a nuisance upon this Division, but 
„У arrangement with the Board of Health this Division 
assumed the performance of this work. 
= Tho public alley does not have the same standing in law 
т public highway, and the duties of this Department 
7 іа 16 are not the same. 1 15 now, after construction, to 
ferent and purposes a private way, repairs to which, and 
= oval of snow and ice from whieh, the City does not 

Sume, but agrees only to keep it in a healthful condition. 
itio here is imperative need of more and better stable facil- 

B е the West End and Roxbury districts, which can only 
i ерледі, in the West End particularly, by the construc- 
ing hag new City stables upon а comprehensive plan, oceupy- 
stab 9 advantage the land which is now covered with small 
ables, barns and sheds. 
n ~“ Property of this Division, rolling stock especially, is 
*Xcellent condition. 
Respectfully yours, 
FRANk Н. Haynes, 
Deputy Superintendent. 


906 City Document No. 88. 


FINANCIAL STATEMENT. 


Appropriation, 1900-1901 
Transferred from Bridge Division 


Total amount of appropriation 
Total amount of expenditures 


OBJECTS OF EXPENDITURES. 
Superintendence. 


Salary of Superintendent 

Отсе pay-rolls 

Stationery . У 

Printing . е д : 5 с 
Board of horses, not mentioned elsewhere 
Telephone service 


Machine Sweeping of Paved Streets. 


$330,000 00 
9,747 23 


—— 


$339,747 28 


$339,747 29 
с 


$3,000 00 
4,244 88 
818 66 
1,158 62 
708 29 
470 91 
кесе” 


89,891 30 
— 


This includes cost of sweeping, loading and removal of street 


dirt. 
Distriet 1, South Boston 
District 2, East Boston 
District 3, Charlestown 
District 7, Roxbury 
District 8, South End: 
Up-town gang . 
Down-town gang 
District 9, Back Bay - P Е 
* District 10, West End and North End 
District 10, West End . - : 
Distriet 10, North End 


Hand Sweeping. 
District 10. West End and North End. 
Bag-carriers, push-carts, teaming, ete. . 
Snow-work, not mentioned elsewhere 
Superintendence . 


Discontinued April 8, 1900. 


$16,470 67 

6,723 91 
13,313 09 
16,856 60 


қатын M 


—— 


20 
149,659 2U 
ЈЕ 


* April 8, 1900, hand sweeping (see above) was discontinued and 8 
machines substituted 1n the West and North Ends, The cost of sweeping in 


sections of District 10 is kept separate. 


А р; 
ing P 
утери! EN 0 
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Cleaning Gutters. 
This includes cost of sweeping, loading and removal of street dirt 


ТЕРИ South Boston" " 4 аде а 
District 2, East Boston hes "m .. 
1180106 3, Charlestown 4 : 2 : : 3,178 87 
‘strict 7, Roxbury . 1 Е i sey 5,828 55 
istrict 8, South End: 

P-town gang . ә Я - ; , : 4,113 01 
Down-town gang  . Е ~ З 4 г JUL 28] 
E асыу 1 l1 o: EL 1620669 

lstrict 10, West End and North End . ы 4 -- 
$25,368 95 


Total length of gutters cleaned 3,282.72 miles. 
Verage cost per mile (including pro rata cost of dump), $7.95. 


Cost of Maintaining Dumps. 


Pesci sSouthBoston, .-....  . 8542 75 
‘strict 2, East Boston А қ - 4 з 104 87 
әтер 3, Charlestown А 4 3 : А 579 60 
е еф 7, Roxbury . : ; - А 3 668 05 
“strict 8. South End: 
Up-town gang . : 4 i 5 ? 5 557 08 
_/OWn-town gang . - Е : Р қ 562 29 
РО васеВау oo a o 559 65 
Strict 10, West End and North End . к : 118 76 
Strict 10, West End . 5 я : 2 2 218 40 
strict 10, North End MN did Pus alis ы 235 20 
$4,141 09 
GEL ERU EDS 


Removing Snow. 
his Includes labor on crossings, in streets, carting of snow, ete. 


О South Boston 20202002:  g590 9p 

OM 2, East Boston А : З : : 399 04 
Distuce 3, Charlestown - 4 5 . Я 491 80 
Ix 0. Roxbury . - - 5 - г 1,097 10 


ee 
йш 8, South Епа: 


үрт gang. = . : 3 А : 529 54 
Distt town gang . я = А : ; 3,462 76 
md кару 07.0. у= ЛЫШ 
Distrig, 10, West End and North End | | 101336 
NE WetEnd s. . . . . . 642 53 

MID North End. uae ыс ons 695 40 
$10,053 69 
= 


бе Patrol System and Hand Sweeping. 
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Miscellaneous. 


This shows the cost of such work as may not be characterized 


the same in all districts. 
District 1, South Boston 
District 2, East Boston 
District 3, Charlestown 
District 7, Roxbury . 
District 8, South End: 
Up-town gang . 
Down-town gang 
District 9, Back Bay . 
District 10, West End and North End . 
District 10, West End. 6 
District 10, North End 


Patrolling by Districts. 


This includes the cost of picking up and the removal of refuse 


papers, etc., from the streets. 
District 1, South Boston 
District 2, East Boston 
District 3, Charlestown 
District 7, Roxbury 
District 8, South End : 
Up-town gang . 
Down-town gang 
District 9, Back Bay . 
District 10, West End and North End . 


See Patrol System. 
Public Alleys. 


Labor and teaming 


Push-Cart Patrol System. 


Superintendence, inspection, etc. . 
Push-carts — labor, teaming, etc. 
Paper-patrolling . : 

Stock . с 

Snow-work . 

Holidays 

Repairs at Station, 95 Columbus a avenue 
Sundries — repairs, ete. 


$879 29 
764 84 
798 00 

1,551 88 


49 74 
30 78 
3 00 
71 08 
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Stable and Yard Expenses. 


This includes the cost of the South End, West End, Roxbury, 
uth Boston, Charlestown and East Boston stables, as follows: 


Superintendence of stables . à - = 2201918396820 
abor, including the cost of feeders, hostlers, 
‘Toom-makers, watchmen, yardmen, messenger, 


ete, : А à А , 2 і . 94,885 28 
art and carriage repairs — . : ; А А 4,202 17 
arness repairs . : : м : Р - 1,156 19 
_ Slog ai г — 3,070 41 
en ери machine repairs . Е à Я | 4,154 47 
oo: and shed repairs . : : у ; 384 17 
quieet-enr tickets - А : 5 : : 550 00 
C soU te у уе: 59 10 
*terinary services and medicine . t : : 1,107 79 
Sard and сате of horses, not mentioned elsewhere 136 91 
aY and grain in stock and paid for . - | 198 59 


See Patrol System. 
Stock Account. 
Broom Stock purchased . . . . ‚ $6,866 84 
wp nesses and horse furnishings purchased . c 595 40 
T arses purchased = ^ - ч b . 5,151 88 
Mili chased. м мл лы за 689 85 
ag Ping machine purchased — : . : 1,100 00 
“8-Carrierg А 5 5 : у - А 20 25 
$14,373 67 
Miscellaneous. 
S lidays ПА coque clit 21 авд oae лево бол 
ты \cost of disposal at sea of 35,534 loads of 
1. 77 СЛИНИ ИНЕГ 8,284 14 
indies ie hen cee es 
Уау on g i i | В : 588 38 
Азау Bona бақы. i i : | Soa 
BEL UM. УМУ ба Зима: 500 00 


$22,725 71 


= SS 


* See Patrol System. 
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GENERAL RECAPITULATION OF EXPENSES. 
Superintendence . қ 5 99,891 80 
Machine sweeping of paved streets 149,659 20 
Hand-sweeping Я о : : 5 | 6,850 91 
Cleaning gutters . т 5 8 ; ? : 25,368 95 
Maintaining dumps : о : с 4,141 09 
Removal of snow and ісе . ; s . s 10,058 69 
Miscellaneous work 910 61 
Paper-patrolling . 4,148 00 
Cleaning public alleys 8 : 5 139 97 
Patrol system, push-carts . ; с ; с 54,480 51 
Stable and yard expenses . : б р . 40,751 28 
Stock account 5 5 : 14,878 67 
Miscellaneous 22,725 71 

$343,744 89 
— 


Of the above amount, the sum of $3,997.66 was paid by other 
Departments and Divisions for work done, thus making the net 
expenses of this Division, as shown in the financial statement, 
$339,747.23. 

Income. 


Amount of bills deposited with the City Collector during the 
financial year ending January 81, 1901, $4,188.35. 


Table showing the Cost per Mile of Machine Sweeping, etc., of 
Paved Streets in each District, Exclusive of Supervision 
and other Expenses. 


DISTRICTS, Miles. SORS "Cost of | Total Cost. E 
Dump. 

Же ЖАЮ... 1,193.05 | 816,470 67 $488 40 $16,959 07 | $1421 
* "ueste уу 572.77 6,723 81 64 85 6,788 16 11 85 
Em CERTE 1,041.81 13,318 09 467 87 18,780 96 18 22 
КККК КУОЛАС 889.46 16,856 60 495 65 17,352 25 19 50 
8 Up-town......... 1,294.75 15,007 77 437 20 15,444 97 11 92 
8 Down-town..... 4,829.39 38,855 50 560 68 39,416 18 8 16 
hanora бы ЕНТ 611.45 7,289 22 302 26 7,591 48 12 41 
10 West and North 

Епдв....,..... 398.26 4,521 06 113 75 4,634 81 11 13 
10 West End. ...... 1,940.24 15,298 22 218 40 15,516 62 7 99 
10 North End...... 1,507.35 15,323 76 235 20 15,558 96 | 10 32 
лала == ас БЕ Зи И 

14,278.53 | $149,659 20 | $3,384 26 $153,043 46 

-——— ұс 


7 Пике cost per mile of cleaning streets in districts, exclusive of supervision, 
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Table showing the Cost per Mile of Machine Sweeping, etc., 


of Paved Streets in each District, Including Supervision, 
Labor, Yard and Stable Expenses. 
to exu sz 
2 Е 55 КЕЕ ы 
g а > = Оз 3 
2 = BS а 
= · 5 o” Lo! де ы > 
ба n = 429. % E] 
DISTRICTS. «2 Os 555: "eiu © ә 
ов “> cus arag 5 o. 
aS е2 ons 2 42 = бай. 5 
2% eB 9s sso = ac 
=> on Sor офа = 22 
> о = = н E 
115 1,193.05 $16,959 07 $646 68 | $3,280 41 $20,886 16 | $17 51 
2. 579.77 ,788 16 258 85 1,318 05 8,360 06 | 1459 
Be 1,041.81 13,780 96 525 50 2,665 67 16,972 13 6 29 
Tone А 89.46 17,352 25 661 68 3,856 48 21,870 41 24 02 
8 Uptown.. .| 1,994.75 15,444 97 588 95 2,987 55 19,021 47 | 1461 
8 Down-town,| 4,899.39 39,416 18 1,503 02 7,624 34 48,543 54 | 10 05 
gw eee 611.45 7,501 48 289 48 1,468 43 9,349 28 | 15 28 
10 West and 
North Ends, 398.26 4,634 81 176 73 896 52 5,708 06 | 14 33 
10 West End..| 1,940.24 15,516 62 591 68 3,001 41 19,109 71 9 84 
10 North End..| 1,507.35 18,558 96 593 29 3,009 60 19,161 35 | 1271 
14,218.58 $158,043 46 | $5,835 86 $29,603 46 $188,482 78 


AME cost per mile of cleaning the streets in districts, 


etc. #18. 


including supervision, 


Table showing the Number of Loads of Street Dirt Removed. 


Cost per load of 


cleaning streets 
Number of! and removing 
DISTRICTS. loadsofdirt| to dumps, in- 
removed. cluding fore. 
man's superin- 
tendence. 
deus Rite Corder Dar ы OC De ort ВА. eres 22,101 $0 82 
аа ьн сое жены 6,446 1 67 
e pu жал EU oU 9,519 1 73 
Ue er МЖ oom T. 11,985 1.89 
Проба и. 9,873 1 93 
ты лтан Ganee eee ава 19,187 2 08 
od vq uil unen 6,961 1 93 
„n C West End and North End.............. 2,156 2 09 
COS РН не NE 1,410 2 06 
ENGELBERG И e Е о 707 7,843 1 95 
108,431 
Barrel and Bag 
Loads. 
Removed by hand-sweeping force up to 
а ое OT a a «а 1,298 3,193 
Removed by push-cart, patrol system...... 6,806 108,213 
xomoved by district push-carts............|..........-. 18,666 
Inovodibyipaperipatrol a 2,48 
—— =. 
fon -—-- лента ж | 114,021 180,679 
Total number о cani loads remoted а 114,021 
otal number of barrel and bag loads гетоуеа............ 130,672 
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Thirty-five thousand, five hundred and thirty-four (35,534) 
loads of these street sweepings (or 31 per cent. were delivered 
at the dumping scow at Fort Hill Wharf, the towing of which to 
sea cost twenty-three (23) cents per load. 


Public Waste-barrels. 


Total number of waste-barrels emptied з 5 14,241 
Total number of subway barrels emptied і à 1,541 

15,782 

о 

р SUMMARY. 

Miles of paved streets cleaned — . 2 3 4 14,978.58 
Miles of gutters cleaned - : : 5 - 3,282.72 
Loads of street dirt removed А 3 5 - 111,585 
Loads of paper and refuse removed а 5 а 2,486 
Push-cart barrels emptied . - - : : 130,672 
Waste-barrels emptied : А Е А е 14,241 
Subway barrels emptied 5 Е Я Е ; 1,541 


PROPERTY OCCUPIED BY THE STREET CLEANING DIVISION. 


South Boston. Lease of stable, corner of Vale and Burnham 
streets. 
East Boston. Part of stable, on East Eagle street. Leased. 
Charlestown. © « ** Rutherford avenue. City stable. 
Roxbury. *  *  **  €« ‘Highland street. = ~ 
South End. 606 04 б 650 Albany street © У 
МО ec А А Џи 
Back Bay. Lease of building, 95 Columbus avenue. 


STREET DEPARTMENT — STREET WATERING Division. 213 


APPENDIX G. 


REPORT OF THE DEPUTY SUPERINTENDENT 
OF THE STREET WATERING DIVISION. 


904-905 Твемохт BUILDING, 
Boston, February 1, 1901. 
Mr. В. Т. WHEELER, 
Superintendent of Streets : 


DEAR бік,--І respectfully submit the annual report of 
the Street Watering Division of the Street Department for 
the financial year ending January 31, 1901. 

Public streets have been watered during the past year 
under authority given in the Legislative Acts of 1897, chap- 
ter 419. 

The work of the year has but one precedent for com- 
parison, 1899, the only other year in which all public streets 
were watered under the assessment law by districts. The 
assessments, as made in 1899, were found to be inequitable 
in the division of the districts, and in the rates charged. 
Changes were made accordingly in district lines, and the 
rate of assessment was increased in the City Proper, Back 
Bay, and South End, and decreased in all other sections of 
the City. The results have shown that the assessment by 
the districts of the past year is as nearly equitable as it 
seems possible to make such a system of taxation. 

The special tax for street watering is justly unpopular, 
because of the inherent difficulty in the just apportionment of 
such a tax. Admittedly street watering is a necessary pub- 
lic service for the health and comfort of the people. It is 
also good municipal economy, in that it preserves the road- 
beds of the streets. The expense should be paid, however, 
from the general tax levy, and the fact that the Board of 
Aldermen has adopted the recommendation of the Mayor 
and ordered the watering of the streets at the public expense 
shows general agreement in this view of the question, and 
makes further reference to the subject of assessment for this 
Service unnecessary. 

The season of 1900 opened early, and was very dry until 
the middle of September. Carts were employed in the Back 
Bay on March 9, and in all parts of the city April 1. The 
regular season did not close until November 15, and some 
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carts were worked іп the Back Bay and South End until 
December 9. Cold weather prevented regular service after 
that date, but occasional watering was done until J anuary 9, 
1961. 

The total miles of streets watered was 450, and the num- 
ber of carts employed in the work was 234. This was an 
increase of 364 miles in streets, and an increase of three in 
the number of carts over last year. The hours of labor were 
reduced from nine to eight, as compared with the working 
day of 1899, 

The work was supervised by 23 tallymen, who received 
their instructions from the Deputy Superintendent each 
morning before working the carts; their earnest and efficient 
work was appreciated, and it would seem to warrant the claim 
that the bicycle-tallyman service is the best method yet 
adopted for the supervision of street watering. 

There are in use about 500 standpipes, located at con- 
venient distances, and maintained by this Division. From 
them water is taken also by the Paving Division, the Street 
Cleaning Division, and the Park Department. The estimated 
amount of water used for street watering during the past 
year was 483,337,300 gallons. The standpipes were kept in 
excellent condition. In addition to painting them, the cart 
stand at 130 of them was paved this year, and in the City 
Proper, most of the posts were fitted with a swivel joint, so 
that the arm may be swung parallel to the curb when not 
in use. Many arms have been broken by high loaded teams, 
and this improvement was designed to prevent such occur- 
rences. -It has been the endeavor to make the standpipes as 
unobjectionable as possible to abutters, by keeping them in 
good condition. 

Very few complaints were received during the season, 
which leads to the belief that the work was generally satis- 
factory, and that the Division is in efficient working order. 

Respectfully yours, 
FREDERICK HAMMOND, 
Deputy Superintendent. 


FINANCIAL STATEMENT. 


Appropriation (authorized to expend in anticipa- 
tion of, and to be met by, assessments) . . $175,000 00 
Expenditures а 5 2 В 174,742 45 


Balance . : 4 $ - - ы : $257 55 
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ORJECTS OF EXPENDITURES. 


Salaries and labor ; : г : д . 814,784 81 
Teaming . в : o : . 142,222 25 
Water-posts, repairs, ete. . ; 2 5 c 4,088 97 
Paving Division . o : 5 Я : о 8,500 00 
Board of horses о 5 а а 5 e 664 24 
Shoeing  . у о 5 З 98 00 
Veterinary services and medicine . с . : 39 89 
Harness and supplies . А : : : а 90 96 
Telephones : Я о : ; : ; 180 53 
Bicycles, repairs, ete. . o 2 5 2 : 1799 26 
Printing. с ; 5 c а о , 629 49 
Stationery . 3 : 5 5 5 р 141 58 
Carts, repairs, ete. с 5 : 5 а о 754 43 
Horse hire . с о s с 39 00 
Assessments, expense of levying . : : : 6,424 99 
General supplies . . : о а 2 o 340 05 

Total . : s 8 5 Р г . $174,742 45 


Obiects of Expenditures, Classified by Districts, from February 
1, 1900, to January 31, 1901. 


ASSESSMENT DISTRICTS. | Teaming. Labor. | Maintenance. Totals. 
"Dustrictane mee ш еле eet $42,534 60 $2,949 58 $6,341 31 $51,825 39 
ПОЛА ТЕ LNO. oasis lens 76,145 01 5,056 44 12,487 49 93,688 94 
District Three.............. 23,542 74 . 1,685 48 3,999 90 29,228 12 

ОИ НИ E зэ өсе 4 $142,222 25 $9,691 50 $22,828 70 $174,742 45 


ASSESSMENT DIVISIONS. 


The Street Watering Districts of 1899 were altered and the 
rate of assessment changed on lines suggested by experience as 
follows : 


STREET WATERING DISTRICTS. 
Rate of Assessment 
per Linear Foot 
of Frontage. 


Back Bay, ) 
District One South End, > 
City proper, ) 
South Boston, 
East Boston, 
Charlestown, 
District Two { Brighton, 
West Roxbury, portions 9h 
| Dorchester, 


8 cents 


4 cents 


| Roxbury, 


| 
| 
District Three Í West Roxbury, portions ait, at 


Dorchester, “ 3 cents 
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Estimatep Income ву Districts. 


Amount, 
District One - ^ : А Е қ . $62,482 16 
District Two А : . . ; А = 98,728 76 
District Three , : - : у á 4 27,761 49 
Total . - - З : ? . . $188,967 41 


ASSESSMENTS. 


Deposits, abatements, and collections for the year ending 
January 31, 1901: 
( 1900 $189,163 94 
Deposited with City Collector, } 1899 31 76 
( 1898 9 87 
----- $189,205 57 


1900 92,695 00 
Abatements to Jan. 81, 1901, / 1899 1,589 73 
( 1898 367 30 


84,652 08 
( 1900 $148,176 31 
Collections to Jan. 81, 1901, < 1899 40,911 74 
( 1898 2,259 89 

---------- $191,347 94 


( 1900 $38,292 63 
Uncollected January 81, 1901, - 1899 900 80 
( 1898 198 36 
—— — $39,391 29 


Mites or STREETS WATERED. 


The distance in miles of streets watered during the past year is 
as follows: 


Miles. 
Frontages as assessed  . - А : - - 895.50 
Watered by special contract . 3 з 8 5 3.50 
Intersections of streets (no income) . 2 : : 20.00 
Public property (no income) . : H : 5 20.50 
Cemeteries (no income) . : c 5 : : 4.50 
Bridges (no income) 5 . : қ А Я 2.50 
Railroad locations (по income) : : : 6 3.50 

Total : с 5 а С 5 ; : 450. 


This is an increase in mileage since 1899 of 364 miles. 
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Distribution of Carts showing Entire Amount of Work Done. 


Distar. COM S cu e a 
(Aen BER onaaneencantectronge | 20 | 
бре SoutiEnd Жоосу a Пт 65 89.15 1.37 
City Proper 28 | 
South Boston............... 20 | 
EARNE ORLON 22222 ЕБ 13 | 
Charlestown........... л» 11 | 
Two..... нов... 55 20 Я 128 262.00 2.05 
West Roxbury. ........-:.-. 5 | 
Фохкеһезет-....-...-..-.... 22 | 
| ВОВ. а. 37 | 
Ше ( ее OX DU... еен 26 | | А em Веле 
us | Dorchester coron Coot йы дь: > | 15 ) | у j 
Dota oe aee Е wA oe 934 450.00 1.94 
Location of Water Posts by Districts. 
YEAR | 
DISTRICT. ene 
1891. | 1897. | 1898. | 1899. 1900. 
] 
South Boston............ 23 28 85 38 39 
East Boston. ............ 16 34 41 42 42 
Charlestown............. 19 20 20 21 92 
Brighton.... 59 25 44 47 50 48 
West Roxbury.......... 50 67 v5 e s 81 
Dorchester .............. 61 83 | 88 9% 100 
Шох рит а. 58 68 16 80 18 
ӨШУ Его peT ела... 24 53 | 69 74 68 5 
SI | Ма ewe 
АҚЫН Ты v 271 397 451 490 473 5 


NOTE. — Seventeen Btandpipes were transferred to the Park Department when it 
“sstumed care of such public ways as Commonwealth avenue. They were carried in 

® above table until this year. A census of the posts was taken during the year, and 
Several errors in the list, as reported formerly, have been corrected. The tabulation 
for 1990 ts accurate. During the past year 8 posts were relocated, 3 posts abandoned, 
and 17 new posts erected. 


The Division is indebted to Mr. J. W. Smith, Local Forecast 
Official, for daily weather reports. 
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APPENDIX Н. 


REPORT ОЕ THE COMMISSIONERS FOR THE 
BOSTON AND CAMBRIDGE BRIDGES. 


CANAL OR CRAIGIE’S BRIDGE. 


New timbers were placed the whole length of the outer 
side of the draw, and a new sidewalk of two-inch plank laid 
on both sides of the draw for the entire length. Hard pine 
timbers were placed on draw pier, and the surface was covered 
with two-inch plank. 

The end of the draw on the Boston side was in bad con- 
dition, and iron plates were placed under the bearing of the 
wheels and new timber put in where necessary. The draw 
and its timber support will have to be rebuilt in a few years. 
It requires a close inspection at all times to keep it in place 
and to avoid accidents. The travel over this bridge by 
teams is increasing, some carrying very -heavy loads; there 
are about ten thousand a day. The draw being so very 
narrow, cars and teams cannot pass over it together, and at 
times a blockade is thus created, especially after the draw 
is opened. 

Тһе timber and flooring on the pier at the rear of the draw- 
tender’s house is so much decayed that it will have to be re- 
placed next summer. 

Next year part of the roadway at each end of the bridge 
will have to be repaired, and the draw and fences will need 
painting. The drawtender and assistants keep the draw 
and draw pier free from ice and snow, sweep the sidewalks 
and make all ordinary repairs on machinery, etc. 


HARVARD BRIDGE. 


In April and May of this year the roadway for the entire 
length of the bridge and draw was newly sheathed with two- 
inch spruce plank, planed on one side to an even thickness- 
While doing this work the Boston Elevated Railway Сош- 
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pany laid new rails, of a better kind than the old ones, the 
whole length of the bridge, and sheathed between the tracks 
and in the tracks. The work was done at night so as not to 
interrupt travel; there was very little blockade and no acci- 
dents. The work of the company was very satisfactory and 
was quickly done. 

The four-inch planking of the deck under the sheathing 
on the roadway of the bridge was decayed in many places, 
and had to be renewed with new four-inch plank. This 
will have to be done yearly to keep it safe. Cost of sheath- 
ing the roadway was $3,187, Boston paying one-half. 
While doing the work the best of the old plank we saved, 
and stored on the pier to be used this winter for patching. 

Teams carrying heavy loads passing over the draw broke 
some of the timbers in the roadway; these were replaced 
with new ones. 

A gale of wind that passed over the bridge, July 18, raised 
the asphalt sidewalk on the up-stream side of the bridge 
almost the whole length. It looked as if it would have to 
be taken up and a new sidewalk put in its place, which 
would cost over three thousand dollars; it was afterwards 
decided to replace it, and fill the cracks and joints with 
cement. This was done by the drawtenders employed on 
the bridge. With care, it will last some years, or till such 
time as the flooring under it will have to be renewed. 

The sidewalks on the draw, and some of the timbers to 
Support the same, were so much decayed that it was necessary 
to replace them with new material. New sidewalks were 
laid with hard pine plank, two inches thick, planed one side. 
Parts of the capping on the piers connected with the draw 
Were renewed with hard pine timber. 

All the ironwork from the Boston end of the bridge to 
the draw has been scraped and thoroughly painted. It is 
now in good condition, and will last some years. The zinc 
сар and woodwork, outside of the fence the entire length of 
the bridge, has been painted. 

The traffic is increasing so fast, and so much heavy team- 
ing passes over the bridge, that it is necessary to clean it 
twice a week now instead of once. This bridge is of un- 
Usual benefit to the cities of Boston and Cambridge, as it is 
m a beautiful location, and is much used in summer as a 
Promenade. 

The drawtender and assistants do all ordinary repairs, 
look after the machinery to run the draw, clean the globes 
on the electric lights, clean the sidewalks and piers from snow 
and ice, and make all necessary repairs. 
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Prison PorwT BRIDGE. 


A house, 12 by 14 feet, one story high, fitted up with 
bunks, ебе., was built for the drawtenders to occupy. Four- 
inch plank were put on bridge and draw and it was sheathed 
over all with 2-inch plank; painted house inside and outside 
by labor of the drawtenders. 

This bridge and draw is in such poor condition that it is a 
constant care to keep it safe for travel. There are a great 
many vehicles passing over it. It was feared at one time 
that it would have to be closed up; to 4о во would be a great 
hardship to the teamsters, as they would have to go a mile or 
two out of their way to get to Charlestown. The Boston 
& Maine Railroad Company was notified last summer that 
the Cities of Boston and Cambridge would not be responsible 
for any accident that might occur because of its condition. 
The Boston & Maine Railroad Company is expected to 
commence work this summer on the overhead street and 
bridge, running from Bridge street, Cambridge, to Charles- 
town, to abolish the grade crossings. Before commencing 
work on the street the company will build a temporary bridge 
and draw further up stream. 

The drawtenders keep the bridge free from snow and ice 
in winter, at other times they sweep the bridge weekly and 
make all ordinary repairs. 


TEMPORARY West Boston BRIDGE. 


The sheathing on this bridge was in such bad condition 
that it was necessary to replank the surface the entire length 
with 2-inch spruce plank. This will have to be done at least 
once each year, because of the narrowness of the bridge and the 
heavy teaming passing over it. The traffic over this bridge 
is increasing. The machinery for moving the draw is 8 
great improvement over the power that was used to move the 
draw on the old West Boston bridge. 

The drawtender and assistants take care of the draw ma- 
chinery and keep it in good condition. They also remove 
snow and ice from the sidewalk and draw piers, and make al! 
the necessary repairs. 


CAMBRIDGE STREET BRIDGE. 


New deck planks were put in and the bridge and draw ОП 
Boston side sheathed; new caps were put on piers, piles 
spliced near draw, and the fender guard repaired with har 
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pine timber, and hard pine floors were laid in drawtender's 
houses. Тһе houses were painted inside and outside by the 
drawtenders. They also sweep the bridge once a week, and 
keep the bridge and piers free from snow and ice in winter, 
and keep the machinery in good running order, and make all 
ordinary repairs. 


ESSEX STREET BRIDGE. 


The roadway was sheathed on both sides where necessary 
with 2-inch plank; on the draw pier new caps were placed 
and the pier was covered with 2-inch plank. 

The drawtenders sweep the bridge once a week, and make 
all ordinary repairs. 


NortH HARVARD STREET BRIDGE. 


A small building, 6 by 6 feet to hold coal, was built, and 
the drawtender's house was sheathed inside and shingled ; new 
windows and doors were put in and a new floor laid; the 
roof and inside and outside of house was painted ; the bridge 
and draw sheathed; all the fence on bridge and draw 
painted; and the bridge cleaned once a week. This work 
was done by the drawtenders on the bridge, who also made 
other repairs, without additional expense to the two cities. 


WESTERN AVENUE BRIDGE. 


New deck plank were put on the bridge and draw where 
necessary, and the whole sheathed with two-inch plank. The 
draw piers were repaired, and new ringbolts were secured to 
the pier for vessels to fasten to. This bridge is cleaned once 
а week, and all ordinary repairs are made by the draw- 
tenders. The drawtenders employed to take care of this 
bridge also have the сате of Cambridge-street bridge. 


IN GENERAL. 


The usual statement is appended showing the number of 
draw openings and the number of vessels which passed 
through. 

The amount of revenue received for rents, dockage, eto., 
during the year, has been $784.70; one-half of which has 

ееп paid to each city. 

Number employees January 31, 1901 — 22. 

„The following is a statement of the payments made by the 
ity of Boston on account of the Boston and Cambridge 
"ridges from February 1, 1900, to January 31, 1901. 
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Amount of appropriation for financial year 


1900-1901 я Е 5 5 . $18,500 00 
Expended to January 31, 1901 . А . 17,858 27 


Unexpended balance February 1,1901 . $1,146 78 


= 


Revenue, February 1, 1900, to January 31, 1901. 


ge to 


L.B. 


Date. 4&5 Received from Total. 
Pages. 


Marvin 


One-half 
Cambrid, 


One-half 
Boston to 
City Collector. 

Wm. J. 


Commissioner. 


1900. 


February 16... | 4-432 | Boston Elevated Railway Co..| $373 70 | $186 85 $186 85 


August 17..... 57 | Wharfage, etc.................. 861 00 180 50 180 50 
December 11..| 5.41 | Renta....... оо OR ORAS TTA 50 00 25 00 25 00 


ОГАЕ $784 70 | $392 35 | $392 35 
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APPENDIX I. 


CITY or Boston, ENGINEERING DEPARTMENT, 
50 Crry HALL, Ееђгпагу 1, 1901. 


Ми. В WHEELER, 
Superintendent of Streets : 


бів,--І herewith submit the following report of the 
work done for the Street Department during the year end- 
ing January 81, 1901. 

The total quantities of work done and measured are аз 
follows : 

Edgestones set, 23.562 linear feet; guiter paving laid, 
7,887 square yards; brick sidewalks laid. 735 Square yards ; 
crushed stone Sidewalks constructed, 7,776 Square yards; 
artificial stone sidewalks laid, 47,698 Square feet; coal tar 
concrete sidewalks laid, 1,733 square yards; flagging cross. 
walks laid, 818 Square yards; macadam Surface (6 inches 
thick), 28,079 Square yards; Telford (8 inches thick), 1,989 
Square yards; macadam (4 inches thick), 1,989 square yards. 

In addition to the above, measurements were made of 
work as follows: 

Square yards coal tar conerete walk, 489; square yards 
of artificial stone walk, 16,541; linear feet of edgestone 
set and reset, 264,989; square yards block-stone paving 
and crossings laid and relaid, 161,498. Square yards round- 
stone paving relaid, 61,356 ; Square yards brick paving laid 
and relaid, 147,868; Square yards asphalt blocks laid, 2,877. 

The following statement gives the details of work done: 


ASSESSMENT STREETS. 


The following streets were constructed under Chapter 323 о, 
the Acts of 1891, and acts in amendment thereof or in addition 
thereto : 

Aberdeen street, Beacon street to Brookline branch of Bos- 
Соп © Albany Railroad, is about 385 feet long. The contract 
for Constructing the surface of this street and for building retain. 
ing wall, board fence and bulkhead was awarded to J, O’Brien & 
Son. Work under this contract was begun February 8, 1700, and 
Completed Angust 21, 1900. Crushed Stone, Straight edgestones, 
and cutter blocks were furnished by the City and hauled to the 
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site of the work by the contractor; circular edgestones were 
furnished on the work by the City, and flagging for crosswalks 
by the contractor. A contract for laying the artificial stone side- 
walks was awarded to Taylor, Carr & Andrews. Work under 
this contract was begun July 9, 1900, and completed August 21, 
1900. 

Alexander street, from Alexander street, southerly, about 
611 feet. The contract for constructing the surface of this 
street was awarded to James McGovern. Work under this con- 
tract was begun October 25, 1899, and substantially completed 
November 25, 1899 (a small amount of work required to finish 
roadway and sidewalks was done during season of 1900). It 
is a 6-inch macadam road, with brick and crushed stone sidewalks. 
Crushed stone, gutter blocks and straight edgestones were fur- 
nished by the City, and hauled to the site of the work by the con- 
tractor; circular edgestones and bricks were furnished on the work 
by the City, and flagging for crosswalks by the contractor. 

Annabel street, Columbia road to Sumner street, is about 429 
feet long. The contract for constructing the surface of this 
street was awarded to James McGovern. Work under this con- 
tract was begun November 14, 1899, and completed May 8, 1900. 
It is a 6-inch macadam road with crushed stone sidewalks. 
Crushed stone, gutter blocks and straight edgestones were fur- 
nished by the City, and hauled to the site of the work by the con- 
tractor; and circular edgestones were furnished on the work by 
the City, and flagging for crosswalks by the contractor. 

Ashley street, Breed street to Walley street, is about 641 feet 
long. A contract for filling this street to sub-grade was made 
with H. & D. Burnett on November 20, 1899, at the rate of 44 
cents per cubic yard, measured in place. Work under this con- 
tract was begun December 4, 1899, and completed March 24, 
1900. Total amount of filling deposited was 7,825 cubic yards. 

Bennington street, Chelsea street to Belle Isle Inlet, is 
about 10,621 feet long. A contract for depositing about 82,000 
cubic yards of filling in this street was awarded to Jones & 
Meehan, November 20, 1899 at the rate of 53 cents per cubic 
yard, measured in place. Work under this contract was begun 
January 16, 1900, and is still in progress; 100,400 cubic yards 
of filling were deposited before February 1, 1901. 

Plans and specitications have been prepared for extending the 
abutments of the bridge (formerly Leyden street bridge) over 
the Boston, Revere Beach & Lynn Railroad so as to widen the 
existing bridge. Plans have also been made for a wooden bulk- 
head on the northerly line of the railroad for supporting the filling 
of the street. 

Blandford street, Commonwealth avenue to the Boston & 
Albany Railroad, is about 399 feet long. A contract for depos- 
iting about 15,000 cubic yards of filing in this street was 
awarded to the Boston & Albany Railroad Company, December 
27, 1899, at the rate of 45 cents per cubic yard, measured in the 
bank. Work under this contract was begun January 3, 1900, 
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and completed May 9, 1900. Total amount of filling deposited 
was 10,400 cubic yards. 

Chiswick road, Chestnut Hill avenue to Englewood avenue, is 
about 2,046 feet long. The contract for constructing the sur- 
face of this street was awarded to Collins & Ham. Work under 
this contract was begun September 10, 1899, and substantially 
completed December 28, 1899 (a slight amount of surfacing being 
required to finish roadway and sidewalks during season of 1900). 
It is a 6-inch macadam road with crushed stone sidewalks, without 
edgestones and with ** hip” gutters. Crushed stone and gutter 
blocks were furnished by the City, and hauled to the site of the 
work by the contractor, and flagging for crosswalks was furnished 
by the contractor. 

Columbia road. During the year, under the contract with 
Simon J. Donovan, dated October 25, 1898, for grading that 
portion of Columbia road between Atlantic and I streets, there 
have been deposited 110,078 cubic yard of filling. The work is 
not yet completed. 

Congreve street, South street to Centre street, is about 1,409 
feet long. The contract for constructing the surface of this 
street was awarded to William Finneran. Work under this con- 
tract was begun November 4, 1899, and completed July 7, 1900. 
It is a 6-inch macadam road with crushed stone sidewalks. 
Crushed stone, gutter blocks and straight edgestones were fur- 
nished by the City, and hauled to the site of the work by the con- 
tractor; circular edgestones were furnished on the work by the 
City, and flagging for crosswalks by the contractor. 

Cummington street, Blandford street to Ауоп street, is 
about 1,186 feet long. A contract for depositing about 54,000 
cubic yards of filling in this street was awarded to the Boston & 
Albany Railroad Company, December 27, 1899, at a rate of 45 
cents per cubic yard, measured in the bank. Work under this 
contract was begun January 3, 1900, and completed May 9, 
1900. Total amount of filing deposited was 48,292 cubic 
yards. 

Custer street, Woodman street to Arnold Arboretum is about 
509 feet long. The contract for constructing the surface of this 
street. was awarded to Philip Doherty. Work under this contract 
was begun Мау 14, 1900, and completed June 6, 1900. Itis a 
6-inch macadam road with crushed stone sidewalks. Crushed 
stone, gutter blocks and straight edgestones were furnished by the 
City, and hauled to the site of the work by the contractor; circular 
edgestones were furnished on the work by the City, and flagging 
for crosswalks by the contractor. 

Dresden street, Boylston street to Spring Park avenue, is 
about 393 feet long. The contract for constructing the surface 
of this street was awarded to Thomas Minton. Work under this 
contract was begun April 11, 1900, and completed May 18, 1900. 
It is а 6-inch macadam road with crushed stone sidewalks»? 
Crushed stone, gutter blocks and straight edgestones were fur- 
nished by the City and hauled to the site of the work by the 
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contractor; circular edgestones were furnished on the work by 
the City, and flagging for crosswalks by the contractor. 

Edison Green, Dorchester avenue to Pond street, is about 
1,344 feet long. The contract for constructing the surface of 
this street was awarded to James McGovern. Work under this 
contract was begun April 16, 1900, and completed July 9, 1900 
(including setting about 420 linear feet of park curb and grading 
and seeding a centre planting space about 10,241 square feet in 
area). Itis a 6-inch macadam road with crushed stone sidewalks. 
Crushed stone, gutter blocks and straight edgestones were fur- 
nished by the City and hauled to the site of the work by the con- 
tractor; circular edgestones and park curb were furnished on 
the work by the City, and flagging for crosswalks by the con- 
tractor. 

Edwin street, Dorchester avenue to Florida street (see 
report of Superintendent of Streets for 1899, page 272). А 
contract forlaying the artificial stone sidewalks was awarded to 
Patrick Lyons. Work under this contract was begun October 
30, 1899, and completed June 9, 1900. 

Esmond street, Blue Hill avenue to Harvard street, is about 
1,518 feet long. Тһе contract for constructing the surface of 
this street was awarded to T. F. Bradley. Work was begun Мау 
8, 1900, and completed August 30, 1900. Tt is a 6-inch macadam 
road with artificial stone sidewalks. Crushed stone, gutter blocks 
and straight edgestones were furnished by the City and hauled to 
the site of the work by the contractor; circular edgestones were 
furnished on the work by the City, and flagging for crosswalks by 
the contractor. А contract for laying the artificial stone side- 
walks was awarded to Warren Bros. Company. Work under this 
contract was begun July 5, 1900, and completed August 25, 1900. 

Florida street, King street to Templeton street, is about 1,133 
feet long. "Гһе contract for constructing the surface of this street 
was awarded to Philip Doherty. Work under this contract was 
begun October 30, 1899, and completed August 30, 1900 (in- 
cluding grading and seeding а centre planting space about 
14,619 square feet in area and loaming and sodding a sidewalk 
planting space about 5,442 square feet in area). This street is 
50 feet wide, and was built in the following manner: Two side- 
walks each 8 feet wide, 4.5 feet of the 8 feet being either coal tar 
concrete or artificial stone, the rest of the sidewalk being grass, 
bounded by granite edgestones; two 6-inch macadam roadways, 
each 9.5 feet wide without block gutters, and a centre planting 
space with trees, 15 feet wide. Crushed stone and straight edge- 
stones were furnished by the City and hauled to the site of the 
work by the contractor; circular edgestones were furnished on 
the work by the City, and flagging for crosswalks by the con- 
tractor. А contract for resurfacing old and laying new tar con- 
crete walks on that portion of the street between King and Lons- 
dale streets was awarded to Taylor, Carr & Andrews. Work 
under this contract was begun June 20, 1900, and completed 
June 26, 1900. А contract for laying artificial stone sidewalks on 
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that portion of the street between Lonsdale and Templeton 
Streets was awarded to Warren Bros. Company. Work under 
this contract was begun June 27, 1900, and completed July 9, 
1900. Fourteen maple trees were planted in the centre planting 
space in addition to those already there. 

Hubbard street, Chestnut avenue to Lamartine street, is 
about 449 feet long. The contract for constructing the surface 
of this street was awarded to Thomas Minton. Work under this 
contract was begun November 20, 1899, and substantially com- 
pleted December 27, 1899 (a small amount of work being required 
to finish the surface of the roadway and sidewalks during the 
season of 1900). It is a 6-inch macadam road with crushed stone 
sidewalks; erushed stone, edgestones and gutter blocks were fur- 
nished by the City and hauled to tbe site of the work by the 
contractor, and flagging for crosswalks was furnished by the con- 
tractor. 

Ipswich street, Boylston road to Boylston street, is about 
2,366 feet long. The contract for constructing the surface of 
this street was awarded to Collins & Ham. Work was begun 
under this contract August 16, 1899, and substantially completed 
December 8, 1899 (a small amount of work being required in sur- 
facing roadway and sidewalks during season of 1900). Itisa 
6-inch macadam road with crushed stone sidewalks; crushed 
stone, straight edgestones and gutter blocks were furnished by 
зће City and hauled to the site of the work by the contractor; 
circular edgestones were furnished on the work by the City, and 
flagging for crosswalks by the contractor. Another contract was 
made with Collins & Ham for building fence on northerly side of 
street along location of the Boston & Albany Railroad. 

The Parkway bridge was unfinished, but temporary wooden 
fences and floor had been constructed so that it was open to 
travel. The ornamental iron fences have been completed, and the 
roadway has been paved with asphalt and the sidewalks with arti- 
ficial stone. Тһе fences should be painted to correspond in 
color with the fences on the adjoining bridge over the railroad. 

Lauriat avenue, Ballou avenue to Norfolk street, is about 
769 feet long. The contract for constructing the surface of this 
Street was awarded to Timothy F. Bradley. Work under this 
Contraet was begun August 22, 1899, and completed August 
21, 1900. Itis a Telford (8 inches) macadam (4 inches) road. 
Telford stone, crushed stone, gutter blocks and straight edge- 
Stones were furnished by the City and hauled to the site of the 
Work by the contractor; circular edgestones were furnished on 
the work by the City, and flagging for crosswalks by the con- 
tractor. Under this contract the sidewalks were omitted, but 
artificial stone sidewalks have since been constructed under the 
Supervision of the Street Department. 

Newburg street, Beech street to Belgrade avenue, is about 
1,980 feet long. "Тһе contract for constructing the surface of this 
Street was awarded to James Doherty & Co. Work under this 
Contract was begun November 14, 1899, and completed May 22, 
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1900. It is a 6-іһеһ macadam road with crushed stone sidewalks. 
Crushed stone, gutter blocks and straight edgestones were fur- 
nished by the City and hauled to the site of the work by the con- 
tractor; circular edgestones were furnished on the work by the 
City, and flagging for crosswalks by the contractor. 

Oakview terrace, from Centre street about 861 feet south- 
easterly. The contract for constructing the surface of this street 
was awarded to Collins & Ham. Work under this contract was 
begun November 9, 1899, and completed July 13, 1900, not 
including artificial stone sidewalks. It is a 6-inch macadam road 
with artificial stone sidewalks and sidewalk planting spaces 2 feet 
wide on a portion of the street, together with an oval planting 
space near the upper end about 5,200 square feet in area. Crushed 
stone, straight edgestone and gutter blocks were furnished by the 
City and hauled to the site of the work hy the contractor; cir- 
cular edgestones were furnished on the work by the City, and 
flagging forerosswalks by the contractor. А contract for laying 
the artificial stone sidewalks was awarded to Patrick Lyons. 
Work under this contract was begun May 21, 1900, and com- 
pleted June 30, 1900. 

Orkney road, Strathmore road to Sutherland road, is about 
841 feet long. The contract for constructing the surface of this 
street was awarded to Daniel E. Lynch. Work under this con- 
tract was begun May 2, 1899, and substantially completed Sep- 
tember 12, 1899 (a small amount of work being done in sur- 
facing the roadway and sidewalks during season of 1900). It is 
а 6-ineh macadam road with crushed stone sidewalks; crushed 
stone, gutter blocks and straight edgestones were furnished by the 
City and hauled to the site of the work by the contractor; cir- 
cular edgestones were furnished on the work by the City, and 
flagging for crosswalks by the contractor. 

Rowe street, Ashland street to Seymour street, is about 475 
feet long. The contract for constructing the surface of this 
street was awarded to Philip Doherty. Work under this contract 
was begun December 7, 1899, and suspended December 23, 1899. 
This contract was cancelled by letter of Superintendent of Streets, 
dated May 26, 1900. 

Rozella street, Adams street to Muzzy street, is about 322 
feet long. The contract for constructing the surface of this 
street and for rebuilding a retaining wall at the Mary Hemen- 
way School was awarded to Timothy F. Bradley. Work under 
this contract was begun November 27, 1899, and completed 
June 14, 1900. It is a 6-inch macadam road with crushed stone 
sidewalks ; crushed stone, gutter blocks and straight edgestones 
were furnished by the City and hauled to the site of the work by 
the contractor ; circular edgestones were delivered on the work by 
the City, and flagging for crosswalks by the contractor. 

Seymour street, Canterbury street to Brown avenue, is about 
1,150 feet long. The contract for constructing the surface of this 
street was awarded to T. F. Welch. Work under this contract 
was begun December 5, 1899, and suspended December 21, 1899. 
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This contract was cancelled by letter of Superintendent of Streets, 
dated May 26, 1900. 

Shafter street, Waterlow street to Faxon street, is ahout 744 
feet long. The contract for constructing the surface of this street 
was awarded to Philip Doherty. Work under this contract was 
begun April 4, 1900, and completed May 23, 1900. It is a 6-inch 
macadam road with brick sidewalks ; crushed stone, straight edge- 
stones and gutter blocks were furnished by the City and hauled 
to the site of the work by the contractor; circular edgestones and 
brieks for sidewalks were furnished on the work by the City, and 
flagging for crosswalks by the contractor. 

Warner street, Harvard street to Park street, is about 830 
feet long. The contract for constructing the surface of this 
street was awarded to Timothy F. Bradley. Work under this 
contract was begun April 12, 1900, and completed July 17, 1900, 
not including the artificial stone sidewalks and sidewalk planting 
spaces. It is a 6-inch macadam road with artificial stone side- 
walks; crushed stone, straight edgestones and gutter blocks were 
furnished by the City and hauled to the site of the work by the 
contractor; circular edgestones were furnished on the work by the 
City, and flagging for crosswalks by the contractor. A contract 
for laying artificial stone sidewalks was awarded to Warren 
Bros. Company. Work under this contract was begun June 14, 
1900, and was completed July 3, 1900. ‘The sidewalk planting 
spaces were finished by Timothy F. Bradley July 17, 1900. 


DOVER STREET BRIDGE. 


Plans and specifications were made for repairing the piers 
and removing part of the old draw foundation, and recover- 
ing the remaining part. A contract was made with William 
J. Lawler, November 30, for doing the work, which is now 
nearly completed. 


East Boston FERRIES. 


Repairs of Piers. — Specifications were made early in the 
year for the renewal of a few piles in the pier heads at the 
East Boston landing of the North Ferry. The work was done 
by W. H. Ellis & Co. 

Specifieations were made in March for repairing the north 
pier of the North Ferry, East Boston side. The work was 
done by Ross & Fowler at a cost of $826.60. 

Specifieations were made in April for repairing the middle 
pier of the South Ferry, Boston side. The work was done by 
George Hayes & Co. at a cost of $643. 

Specifications were made in December for rebuilding 29 
feet of the northerly pier of the North Ferry, Boston land- 
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ing, and making other small repairs on the same piers. The 
work was done by Wm. J. Lawler.at a cost of $479.89. 


Mount WASHINGTON AVENUE BRIDGE. 


A plan and specifications were made for making general 
repairs on this bridge, but as the plan failed of approval by 
the Harbor and Land Commissioners no work has been done. 


SoutH Union STATION. 


Early in April, 1900, the work of repaving Atlantic avenue 
with granite blocks on a concrete base with pitch and pebble 
joints was resumed under the contract with H. Gore & Co., 
dated Nov. 6, 1899, and the entire work completed July 30, 
1900. 

The area paved included the portion of the street east of 
the street car tracks between Summer street and Kneeland 
street and a small area at the intersection of Beach street, 
where the work had been postponed on account of the delay 
in setting the special track-work at that point. Two small 
areas in Dewey square were also repaved with granite blocks, 
thus completing the entire pavement in the square on a con- 
crete base with pitch and pebble joints. 

Beach street, between Atlantic avenue and South street, 
was regraded, the edgestone set, sidewalk relaid with brick, 
and the street repaved with granite blocks on a gravel base. 


WINTHROP BRIDGE. 


Plans and specifications were made for renewing some of 
the piles of this bridge which had been badly eaten by the 
“limnoria,” and for making general repairs. A contract was 
made November 30 with William L. Miller for doing the work, 
which is now under way. 


ASSESSMENT STREETS. 


Working plans, specifications, and forms of contract were 
prepared and forwarded to the Street Department for the 
following assessment streets : 


Ashby street, Commonwealth avenue to Bay State road. 
Ashley street, Breed street to Walley street. 

Bay State road, Granby street to Chilmark street. 
Cardington street, Cobden street across Fenner street. 
Chilmark street, Commonwealth avenue to Bay State road. 
Corinth street, Washington street to Brandon street. 
Dunford street, Cobden street to Fenner street. 

Echo street, Columbus avenue to Centre street. 
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Fowler street, Glenway street to McLellan street. 

Homes avenue, Bowdoin street to Торі street. 

Montague street, Ashmont street to Roslin street. 

Nottingham street, Bullard street to Bowdoin avenue. 

Province court, Province street easterly. 

Public alley, No. 432, between Commonwealth avenue and 
Newbury street, from Fairfield street to Gloucester street. 

Rockford street, Dudley street to Clifton street. 

Seaborn street, Centre street to Kenwood street. 

Stratford street, Anawan avenue to Clement avenue. 

Tremont street, Washington street to Newton line. 

Trinity place, Stuart street to Stanhope street. 

Van Winkle street, Dorchester avenue to Shawmut Branch 
Railroad. 

Washington street, Morton street to Tower street. 

Woodcliff street, Howard avenue easterly. 

Wordsworth street, Saratoga street to Pope street. 


PLANS AND SPECIFICATIONS FOR REPAVING STREETS. 


Preliminary surveys were made and working plans, speci- 
fications, and forms of contract were prepared and forwarded 
to the Street Department for repaving the following streets : 


Atlantic avenue, Oliver street across India square. 

Atlantic avenue, India square across Clinton street. 

Atlantic avenue, Clinton street to Eastern avenue. 

Beacon street, Arlington street to Dartmouth street. 

Boylston street, Arlington street to Berkeley street. 

Commercial street, Eastern avenue across Hanover street. 

Commercial street, Hanover street across Hull street. 

Commercial street, Fleet street across Clinton street. 

Devonshire street, State street across Water street. 

Harrison avenue, Davis street to Asylum street. 

Mason street, Tremont street easterly. 

Meridian street, Trenton street to Eutaw street. 

Neponset avenue, Adams street to Minot street. 

Oliver street, Atlantic avenue to Milk street. 

Summer street (southerly side), Washington street to Fed- 
eral street. 

Temple place, Washington street to Tremont street. 

Tremont street, Scollay square to Boylston street. 


PLANS FOR REPAVING STREETS. 


Preliminary surveys were made and working plans were 
Prepared and forwarded to the Street Department for repav- 
Ing the following streets : 


Blue Hill avenue, Intervale street to Dewey street. 
Br oadway extension, Washington street to Harrison avenue. 
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Dover street, Washington street to Tremont street. 

Northampton street, Harrison avenue to Albany street. 

Prince street, Salem street 210 feet toward Hanover street. 

Tremont street, Dover street to Boston & Albany Railroad 
Bridge. 


MISCELLANEOUS. 


Preliminary surveys have been made and plans have been 
prepared of the following Assessment streets and Public 
alleys, preliminary to construction : 


B street, West First street to Congress street. 

Berkeley street, Boylston street to Columbus avenue. 

Bird street, Columbia road to Hancock street. 

Boardman street, Saratoga street to Boston & Maine Rail- 
road, 

Brookline avenue, Longwood entrance to the Riverway. 

Carlow street, Albany street to Chadwick street. 

Conrad street, Sumner street, 224 feet westerly. 

Dixfield street, Old Harbor street to Covington street. 

Gainsborough street, St. Stephen street to Hemenway street. 

Gibson street, Dorchester avenue to Adams street. 

Hancock street, Columbia road to Winter street. 

Leonard street, Duncan street to Adams Street. 

Moseley street, Crescent avenue to Columbia road. 

Normandy street, Lawrence avenue across Grove street. 

Perkins street, Centre street to Jamaicaway. 

Public alley, No. 414, between Beacon and Marlborough 
Streets, from Hereford street to Massachusetts avenue. 

Public alley, No. 415, between Beacon and Marlborough 
Streets, from Gloucester street to Hereford Street. 

Public alley, No. 416, between Beacon and Marlborough 
Streets, from Fairfield street to Gloucester street. 

Public alley, No. 417, between Beacon and Marlborough 
Streets, from Exeter street to Fairfield street. 

Public alley, No. 421 ; between Beacon and Marlborough 
Streets, from Arlington street to Berkeley street. 

Public alley, No. 430, between Commonwealth avenue and 
Newbury street, from Massachusetts avenue to Hereford street, 

Kailroad street, Corey street to Willow street. 

Shepton street, Dorchester avenue to Florida street. 

Spencer street, Athelwold street to Harvard street. 

Templeton street, Dorchester avenue to Adams Street. 

Thane street, Athelwold street to Harvard street. 

Westbourne street, Cornell street to Beech street, 


GRADING STREET RAILWAY TRACKS. 


The grades for tracks in the following streets have been 
determined and the necessary surveys made for determining 
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the same, except that the Boston Elevated Railway Com- 
pany made the surveys for Adams and Webster streets. 


Boston Hlevated Railway Company. 


Adams street, Neponset avenue to Minot street. 

Atlantic avenue, Oliver street to Commercial street. 

Beach street, Atlantic avenue to South street. 

Blue Hill avenue, Intervale street to Dewey street. 

Broadway extension, Harrison avenue to Washington street. 

Brookline avenue, Longwood entrance to the Riverway. 

Causeway street, Nashua street to Haverhill street. 

Columbia road, at Stoughton street. 

Commercial street, Atlantic avenue to Hull street. 

Dover street, Tremont street to Washington street. 

Green street, Bowdoin square to Chambers street. 

Harrison avenue, Davis street to Asylum street. 

Longwood avenue, Huntington avenue to Brookline avenue. 

Massachusetts avenue, Swett street to Edward Everett 
square. 

Neponset avenue, Adams street to Minot street. 

Northampton street, Albany street to Harrison avenue. 

Pleasant street, Tremont street to Shawmut avenue. 

Swett street, Albany street to Massachusetts avenue. 

Tremont street, Dover street to Boston & Albany Railroad 
Bridge. 

Tremont street (Brighton), Washington street to Newton 
line. 

Webster street, Orleans street to Sumner street. 

Western avenue, at Market street. 


West Roxbury and Roslindale Street Railway Company. 
Washington street, Adams street to Neponset river. 


Union Freight Railroad Company. 


Atlantic avenue, Oliver street to Commercial street. 
Commercial street, Atlantic avenue to Hull street. 


Total length of single track grades 17.2 miles. 


MISCELLANEOUS PLANS, SPECIFICATIONS, ETC. 


_ The following plans have been prepared and the prelim- 
Inary surveys necessary for the same have been made. 


Alford street, Mystic river to Everett line, plan of cross- 
Section for construction; plan of solid filling and riprap. 

Bay State road, Granby street to Chilmark street, plan of 
Cross-section for construction; plan, cross-section and specifi- 
Cation for cap-stone for sea-wall; plan and specifications for arch 
and sea-wall opposite Ashby street. 
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Bennington street, Chelsea street to Revere line, cross-sec- 
tion of street as approved for construction. 

Beacon street, Arlington street to Dartmouth street, cross- 
section. 

Brookline avenue, Longwood entrance to the Riverway, 
cross-section of construction; plan of proposed change in line 
and grade near Longwood entrance. 

Cambridge street, between Warren street and Washington 
street, plan and section of ground water drains. 

Centre street, opposite New Heath street, plan and specifi- 
cations for retaining wall. 

Devonshire street, State street to Water street, plan of 
templet for concrete base. 

Echo street, Columbus avenue to Centre street, cross-section 
for construction. 

Edison Green, Dorchester avenue to Pond street, plan and 
specifications for park curb for planting space. 

Florida street, King street to Lonsdale street, plan and 
specifications for tar concrete sidewalks. 

Freeport street, At Dorchester Yacht Club property, plan, 
sections and specifications for extending retaining wall. 

Harrison avenue, Davis street to Asylum street, plan of 
templet for concrete base. 

Macadam street, 20 feet wide, cross-sections for construc- 
tion. 

Mason street, from Tremont street, plan of templet for con- 
crete base. \ 

Meridian street, Trenton street to Eutaw street, plan of 
templet for concrete base. 

Moseley street, at Columbia road, proposed change of 
grade. 

Newburg street, Beech street to beyond Cornell street, plan 
for ground water drains. 

Pontiac street, Tremont street to Hillside street, plan and 
specifications for retaining walls and fences. 

Stratford street, Anawan avenue to Clement avenue, plan 
and section of artificial stone sidewalks. 

Tremont street, easterly side, from School street to Mason 
street, plan for widening sidewalk. 

Trinity place, Stuart street to Stanhope street, plan and speci- 
fication for wall and fences. 

Van Winkle street, Dorchester avenue to Shawmut Branch 
Railroad, cross-section for construction. 

Waldeck street, Park street to near Tonawanda street, plan 
for tar concrete sidewalks. 


Respectfully submitted, 
WILLIAM JACKSON, 
City Engineer. 
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APPENDIX J. 
REPORT OF THE CHIEF SMOKE INSPECTOR. 


64 PEMBERTON SQUARE, BosTON, February 1, 1901. 
Mr. B. T. WHEELER, 
Superintendent of Streets: 


DEAR Sir, — I herewith submit a report of the work per- 
formed under chapter 889, Acts of 1895, section 116 ; chapter 
175, Acts of 1897; and section 99, chapter 47, Revised 
Ordinances, 1898, relative to the smoke nuisance in this City. 

The emission of dark or thick gray smoke for more than 
five minutes continuously, constituting what is technically 
called the smoke nuisance, causes great inconvenience to 
modern city dwellers. The causes of this nuisance are few 
and the remedies comparatively simple. The chief cause is 
ignorance, — either in the construction of the building or 
plant, or in the purchase of the proper coal for fuel, or, as is 
most frequently the case, on the part of stokers or firemen in 
charge of the plant. Very few persons wilfully or intention- 
ally violate the law, and in the majority of cases it is only 
necessary to bring the matter properly before them to have 
the remedy applied. The chief value of this Department. in 
the City of Boston is as an instructor, in pointing out defects 
existing in any plant and suggesting the proper method for 
relief. Nearly all the owners of large plants called upon 
during the past year have shown a decided willingness to 
assist in correcting all defects and in issuing instructions to 
their engineers in charge. 

The following instructions for firing, prepared by this 

ва, have been largely distributed and proved of 
value. 


INSTRUCTIONS FOR FIRING BOILERS WITH BITU- 
MINOUS COAL. 
.l. АП large coal should be broken up so that the largest 
Pieces are no greater than a man's fist. 
. 2. Begin to charge the furnace at the bridge end, and keep 
firing to within a few inches of the dead plate. 
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3. Never allow the fire to burn so low, before a fresh charge 
is thrown in, that there shall not be at least three to four inches 
depth of clean incandescent fuel on the bars, and equally spread 
over the whole grate. 

4. Keep the bars constantly covered, particularly at the sides 
and bridge end where the fuel burns away most rapidly. 

5. If the fire burns unequally, or in holes, the vacant spaces 
must be filled up. 

6. Under ordinary conditions the thickness of fire will vary 
from four to eight inches for different amounts of draught and rate 
of combustion. The best thickness to carry must be. determined 
for each case, bearing in mind, however, that a very thick fire ін 
conducive to smoke production. 

7. The greatest preventive of smoke is frequent firing of 
small quantities on alternate sides of the furnace. 

8. With a battery of boilers, one boiler must be fired at a 
time on one side of the furnace only, then the next boiler in the 
same manner, and so on to the end; then beginning again with 
the first boiler, fire the other side of the furnace, and so on down 
through the battery. 

9. Ifthere is no other means of admitting air than through 
the grate and at the fire door, the register in the fire door should 
be left open after firing, and if the boilers are forced it should be 
left open all the time. 

10. With a shallow ash-pit the ashes should be removed fre- 
quently to allow free inlet for air and to prevent burning the 
grates. 


In addition to complaints of smoke from buildings, several 
have been received of violation of the law from portable 
boilers used by contractors in building eonstruetion. This 
was caused by the use of soft coal for fuel, and in all cases а 
change to hard coal brought immediate relief. 

Several unusually large plants, either recently established 
or in process of construction, have been inspected, notably 
the Back Bay Station of the New York, New Haven & Hart- 
ford Railroad Company at Dartmouth street, and the Edison 
Electric Illuminating Company on Atlantic avenue, both of 
which are not only equipped with all modern appliances for 
furnishing power, but also for the relief of smoke nuisance. 

It is perhaps well to state in this connection, that in large 
plants of this character complaint is often received of viola- 
tion of the smoke law. This is not due to wilfulness or 
ignorance, but to an endeavor on the part of managers to 
obtain the best as well as the most economical methods of 
construction and operation. In no other way except by 
experiment can this be demonstrated. Many appliances are 
tried and found defective, and it is the change from one 
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method to another, either of construction or operation, which 
occasions the variation in the amount of smoke. 

During the year, 285 short observations, of two or three 
hours, have been taken by the inspectors in the several dis- 
triets. Twelve observations, of from five to eight hours, 
were taken in the business section of the City ; four of these 
not as the result of complaints, but at the request of the 
owners of the property; two of whom, the R. H. White 
Company and the Oliver Ditson Company, have, as the 
result of the examinations, equipped their boilers with smoke 
consumers. 

The Back Bay district has received special attention. АП 
of the large hotels and the Massachusetts Institute of Tech- 
nology, Boston Public Library and other buildings operating 
large steam plants have been thoroughly inspected. Many of 
them, notably the Publie Library, were equipped with smoke- 
consuming devices. Where.these were lacking they have 
either been supplied or are still subjects of investigation. 

As the result of my observations throughout the city, I 
believe the laws governing and regulating the smoke nuisance 
should be made more stringent, and more nearly in accord 
with those in force in other cities, particularly by reducing 
the five-minute limit to two minutes. 


Nova Scotia Coar. 


Importations of Coal from Nova Scotia at this Port during the 
Year ending January 31, 1901. 


MONTH. Tons. Value, 
February,1900 . . . . . , 59,896 $70,895 
usus Жоға ызға eae ae 45,102 45,109 
EE асан жады о. 48,041 48,041 
cop o te ТҰТ, тым о 31,732 81,132 
EE oue қам дне m 41,516 44,435 
RI QM Мич fee mmus 35,995 45,009 
ИСТЕ Уе ыны «С РА 44,954 55,491 
Ser a os) мини 45,029 56,287 
ЕЕ f па ел. 50.382 62,979 
4 ано ad К» жі 56,059 "1,717 
Т Т 49,298 61,432 
ary, ПР > РА 45,195 56,743 
Total . а А а 3 ` d 2 558,029 $650,393 
= 
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Nova Scotia coal recorded at the Collector's office (Custom 
House), ending January 31, 1901, shows 553,029 tons as 
against 240,543 tons for the year ending January 31, 1900. 


BOILER APPLICATIONS. 


During the past year 343 applications have been received 
from the Building Department for boiler permits, and were 
disposed of as follows : 


Signed to use hard coal . Р 3 : : 3 ~ ДЫР 
New consumers adopted E è 5 a 5 2 29 
Gas and oil engines З A : 5 5 : 2 85 
Applications withdrawn . 5 а Я 2 4 5 2 
Relocations - : Е 8 
Duplicates. с Е . 8 5 : 3 5 8 
Unsigned. і 3 : е : : : 5 6 

348 


SPECIAL Reports. 


February 28. Report on boiler plant of the R. Н. White 
Company, 518 Washington st. 

Mareh 20. Report on complaint against the Post Office build- 
ing. 

April 9. Report on complaint against plant of the Quaker 
building, Milton place and Federal court. 

Арт] 17. Report on complaint against the Westminster 
Chambers and the Massachusetts Institute of "Technology. 

June 10. Report on complaint against the Boston Globe 
Newspaper Company building. 

July 8. Report on complaint against smoke from street hoist- 
ing engines, Massachusetts avenue. 

July 17. Report on complaint against the Warren building, 
2 Park square. 

August 13. Report with observations on plant of estate 1260 
Washington street, Merello's Bakery. 

September 11. Report, with short observations, on complaint 
against estate 81 Devonshire street. 

September 18. Report on complaint against plant of the 
Boston Elevated Railway Company, Freeport street, Dorchester. 

October 17. Report on plant at the Back Bay Station, Dart- 
mouth street, of the New York, New Haven and Hartford Rail- 
road Company. 

October 30. Report, with observations, on plant of the R. H. 
White Company, newly equipped with the Boston Smoke Con- 
sumer. 

January 11, 1901. Report on complaint against the Winter- 
place Hotel plant. 1 

January 18. Report, with observations, on plants of Hote 
Brunswick, Massachusetts Institute of Technology, Public 
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Library, Westminster Chambers, Nottingham, Victoria and Cop- 
ley Square hotels. 
Summary. 


I submit а brief summary of work for the year ending Jan- 
uary 31, 1901: 


Number of applications for boiler permits received . . 843 
Number of smoke consumers adopted  . А 4 с 29 
Number of objection notices sent out . : : 3 ОЙ 
Number agreeing to burn hard coal . o . . 265 
Number of short observations taken > 8 5 . 285 
Number of observations from 5 to 8 hours 3 3 я 12 
Number of special reports . : Р 3 2 : 15 
Number of complaints received è : ‘ 4 д 9 
Number of special requests for observations received — , 4 


Respectfully submitted, 


SUMNER ArPLETON, 
Chief Inspector. 
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APPENDIX K. 


REPORT OF THE CIVIL SERVICE CLERK. 


Boston, February 1, 1901. 
Ме. B. Т. WHEELER, 
Superintendent of Streets : 


Dear Sır, —I submit herewith a report of the work per- 
formed in connection with the Civil Serviee Commission, 
together with a statement of the force employed and eligible 
for employment for the year ending January 31, 1901. 

Two hundred and seventy-five applications were made upon 
the Commission for 2,019 men of various grades, and of this 
number 9 were for promotion and 7 for reinstatement. 

Three thousand one hundred seventy-five names were sub- 
mitted, from which 478 were selected and appointed, 50 of 
whom were veterans, and 38 were appointed provisionally 
under Civil Service Rule 36. 

Of the 9 applications for promotions all were granted. 

One hundred and six transfers were made from other City 
and State Departments, with the approval of the Civil Ser- 
vice Commission, as follows: 

One was from the Bath Department, 54 from Park Depart- 
ment, 15 from the Department of Publie Grounds, 12 from 
the Engineering Department, 10 from the Public Buildings 
Department, 9 from Water Department, 2 from Transit 
Commission, 2 from Metropolitan Park Commission, and 1 
from the Pauper Institutions Department. 

Notices of the discharge of 160 men were forwarded to 
the Civil Service Commission. 

The records of the Department show that there are now 
9,196 persons eligible for employment in the several divisions, 
and of that number 3,008 were upon the January, 1901, pay- 
rolls. 
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Grade and Number of Employees. 


DIVISIONS. 
| al * 5 
TITLE. © 3 ы Я а B 

gala! g FEET is 5 БЕ = 

го а |e |e ВЕ 

о | ням = | ia B 
Superintendent...» 9092 sere erat 1 1 
17 О E .. M vus 7 
аа л ено И ty yen 1 1 
Purchasing Agent................ 1 1 
Purchasing Agent’s assistant..... 1 1 
СТеК ено с dees аб ара во il 33 
т. Е ITEM 97 
ӨШЕРЕТОТЕВ s mense: [hose 8 
Civil Engineers ............. асу Бл 20000 26 
Draughtsman............ Е босс бз» 17 
Јао ево Ес т. Кз. S500 e 1 
Rodmen....... occa openers JAM coda сена SBE 56 
Abatement Agent............... .. noto 1 
Aida or ќаПутеп.................. раа 82 
АОИ ae EENE 55 2 
Inspectors ........... ere obs 89 
УИ ва ee с. МЕ с Ыс 42 
Sn -foremenc т. 1 
Chief Inspector........ оосо сорсоэ 2 
Blacksmiths and assistants........|...... 89 
PB ON Gren Кети лан се айгыр сы Met e е 1 
Bracers and аввївїап1в.............|......|..... м 
Морван ес snus MDC AOI SOT SO Es 1t 
Broom -makers КЕ оь еі» 1 
Captaing............ ыра. а Е ode п 
Carpenters and assistants 51 
боновббвлулаћеј........ аса |... 1 
Lela Cir 2................/..... |ы... 8 
ате r Саад ҮР е е А 1 
Goni passera а-ы Galle 5 
Supervisors of draws and bridges,|...... 1 
Оооо, ОЬ cA LN P 2 
Carried forward.............. 5 | 172 | 226 | 69 39 | 22| 99 6 ы 568 
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Grade and Number of Етріоуеев.-- Continued. 
DIVISIONS. 
5b 50 
TITLE. agla E E т” = 
5 |5 {4 |а |а |А ^а 

Brought forward....... ...... 5 | 172 | 226 | 69 39 | 22) 29 6 568 
Drawinndmm. a р пева с ввсав НК lagu [E SE ва | ioco cn ар = 20 
Assistant drawtenders ............|......|..... ee ela КЕ alle estere essere r H 
ҚҰБЫЛЫМЫ»: ОИС Р етан а а EE E 143] сас на 14 
RN nt ы o oou ШЕ; 30 e 87 
Chief Engineer (steam)...........|......]..... ЕМ ен d 2253 55725 ? 
Engineers and assistants..........]...... IR ЗО 0 ШІ «ШИ се 70 
З е бозы вос dats сар а | БЕЗ |35520 aoc | не 3 A 4 
POSTS .....---- завесе нан сз = «А псе на ТАБЫ |а оС АЕ Васса зл» 1 
ое =... ores exem сыбыс өссе қыс» Ўн: ЕСІ С 2 
а О. niae Аы i: |.) 2 23 
ИЗВИНИ, ore xri del етише lee M ose |88 18.4.9085. 22 
Harness-makers and assistants....|...... | Зі 7 115 23838 | ee eec 11 
ОВОИ: а Т oan танана es Ba аба Қызай ЕЕ s ae 6 
Жордан, 2-2. e. COSS . ЖЕ“ АЕ 2-2 ВИ есек 5 
А о саас сс 1 ЕЕ а ереси 2 
Janitors е ТАК арыда ғ. Vs] ее T 
О. КҖ ки i.e 5 
Duc че Bro рони ыға ab || ижи бат | браве ее 2 
Laborers and helpers..............|...... 522 | 471 | 199 | 211 |01626: 1,404 
Lamplighters ЕЕ 2 
OT СМ Ты (ee ee ЭВ кы eee eee es m еее 16 
Machinists and nasistants .................... а sees Bees eco 5 
Masons (stone and brick) .........|......|..... 40 Мерез ТЕ” 40 
Малован 9. ЖІ. Мне е е ее” 2 
Mate хе e I.e ШАСЫ p c | бет е 1 
MORNUTEEE 0165.5 SEE i О-В 2 
Рет Жый е | Үл К 5 16 
Pavers and assistants .. ..........|...... SOWIE „АШ. =| aac se lane enm 30 
гүлі 08 ППТ ы т “ЕРЕ е 21 
ЕО аа il [sed [eec ПЕ и 
ЗАКА... АЫ | 8 |е РРС аи ы е 3 
ма Е xd ДИИ 9 24-28 Е (eine sence does 5S: 202» 2 

Carried јотвата.............. 5 | 751 | 881 | 319 | 260 | 127 іп) 6 | 2460 
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Grade and Number of Employees. — Concluded. 


DIVISIONS. 
TITLE. г ы Е 5 

ЕЕ на | 8 P СЕ. FANE 

БЕ ЕЕ А5 ЕНЕ 

о ы Ф 0 | 0 = mim E 
Brought forward.... .......... 5 | 751 | 881 | 319 | 260 | 127 | 111 6 |2,460 
Quany mankes ee па зебре навикне: Па «ce "= ЕК rm Fred бана | Беја etc 1 
ЈУ Зе И Е Opec RECO БЕ ЖЖ а стр аео ОВ 1 
Бат. gc Т. | Ааа ы Дт 1 
Sailors........ AOC ов. озб ЖІ 2 РЫ АА Бо осе Badan aane 4 
Steam ане ҰЗ а M | та реса врана e ш e е 2 8 
StenopFnpliers... e... Reese Te il 1 1 "Бесани стоку Бане re act 1 
Stone.cutters ........ сбора Sao anager | 95 ыса ЕЕ ЕЕЕ geo нек. 
С: ы EE Teo rex [aco ve жы Зоо d а [sre 3 
Stableman о озоор 5 а Cus ee 18 |.....| 95 |620 | ptr 
Театвїеги......... овбилевленве ава | a5 dodo 62 8 | 189 ЕТІП, l6... 327 
fFollmen: р ees 4906] loop! е анас Wi Е emt п 
Tank man 22 2. MEAE facce 1 1 
Watchmen....... ва наивна sce ....| 18| 12 9 1 4 50 
Weighers.. “с-з. alata е О 6 il Роа ВВВ 55006 2% 8 
Wharfingers and assistants........ 10}; 1 1i чө йө, ж 24 
Wheelwrights and аввјафалиа,.....|......|.....|..... БАЕ. 07 А кыллы et в 
Коса уоккегн 222222225519... 47,27 обоа ни ну ан lotte 1 
SENG HIG л т ы с Соо | 6] 1| 10 Б) 52224 ТЕК 
Veterinary’s assistant. .... AXI MERO ES Huc : байа cde Т” 1 
Totals: 2 ЗЕРЕ 6с) 6 | 900 | 920 | 561 | 341 155 | 119 6 | 8,008 


Comparative Table showing the Number of Employees 
February 1, 1900, and February 1, 1901. 


DIVISIONS. 
: tD 
DATE. 5 = 8 
Счет ыма АР | _. 
БЕЙГЕ 8 = [39 Pilg ма: 5 
50 | = 5 38 |БО| а >» 
o ш- [^] o -— = Ф н 
February 1, 1900........... 6 | 975 | 1,036 | 540 | 369 | 178 | 122 9| 3235 
February 1, 1901........... 6| 900 920 | 561 | 341| 155| 119 6 | 8,008 


нв 
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Table showing Transfers made from various City and State 
Departments to the Several Divisions of the Street De- 


partment. 
DEPARTMENTS. 
ET т 
E ч 2 
DIVISIONS. g = м | a я 
© = д 8 о 
= Е) = = = 
o e : E өзе Е- 
x E Е = % [T EX 
ы к © КЕЧ т = Су», 25 =, 
а = = & ^ ES Е = 
ав ев ве | |58| 5 
а ш ы > ~ н = = Е н 
ҰЛЫҒАН 555245 соте 1 26 9 28 БЕ 1 је рама 11 2 1 52 
БОВ о понео von) bos кэр оаа 3 1 1 2 2 ОТНЕ uw 10 
Ба чье лен... ae} | ен 20 4 3 И ОЕА РАЯ UPPER 28 
Street Cleaning.........|...... 5 ІМ Ее пати М ЗА 02a ee ВВ 6 
ор FT TIT. Е РЕА Vs sa эл 1 А T 5) ке Меса 6 
FINES 21 ode Qua pevirs «Pla sve sss ea «dn 1 B ке 909 че РРА, ЖЕЧИ 3 
Central ООВ. ава а во коео | va v au ] os ones DA stables а када aie] КОК» ж» С ЗОРА 1 
ОКА зы дө vz алаа же 1 54 15 9 10 2 12 2 1| 106 


Table showing the number of Applications for Various Grades 
of Men made upon the Civil Service Commission for the Year 
ending January 31, 1901. 


5 | j 22 Е ты E 

> so ~ = 0 д c 
z gs. = 5%. 265 | ЕЗЕ 
2 «на = аз B шол Sas 

= = vo шо Е 

А E = Bas 2. Ет 0 ба 25 5 
DIVISIONS. © Ej вез = лра | 258 ays 
a РА RS н ЕЕ ag | 525 aes 
S 8 ФОЯ Ф тана, Soe == 5 
= Е вро 2 тозо Ez нон 
= Е 520 а БЕЗ пеге | See 

> = 8 8 = Ф > 

4 ж A | 4 Е с > 
Ване 83 609 997 141 16 2 16 
Sewer........... 55 398 674 84 8 4 7 
Sanitary........ 64 564 736 95 Шеке a 7 
Street Cleaning. 19 146 230 47 d 1 4 
Кегку 222. 33 172 329 51 $. 5 
Варе 14 85 138 97 T. Eos 8 
Street watering, 5 36 70 Ре | a 

Central Office... 2 2 1 t [or 

ГӨН: ‚Ж 275 2,012 3,175 478 38 T a 
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The above table includes nine persons that were promoted ; 
also fifty veterans that were appointed, five as Inspectors, 
eight as Foremen, four as Sub-foremen, two as Gatemen, 
fifteen as Laborers, two as Steam Engineers, seven as Clerks, 
two as Messengers, four as Mechanics, and one as Tallyman. 

Seven requisitions were made for reinstating seven dis- 
charged employees. 

Respectfully submitted, 


Amos В. М. KINGSLEY. 
Civil Service Clerk. 


248 City DocvuwENT No. 38. 


APPENDIX L. 


FORMER SUPERINTENDENTS AND DOCUMENT 
NUMBERS OF ANNUAL REPORTS. 


Bridge Department before 1891. 


Previous to 1886, under charge of City Engineer. 


NAME. 


| 


Year. 


Bartholomew M. Young 
James II. Nugent Е 5 


| 


1886 %о 1889 
1889 to 1891 


Bridge Department before 1891. 


NAME OF DOCUMENT. DES E | pe 

Annual report . 1886 1887 | 29 
& “ 1887 1888 | 26 

= we 1888 1889 29 

“ “ 1889 1890 | 22 

z -- А 1890 1891 | ж 
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Paving Department before 1891. 


NAME. 


Enoch Patterson, Superintendent 
Zephaniah Sampson, 58 
Thomas Hunting, Superintendent 
Alfred T. Turner, құ 


Charles Harris, a 5 
Nehemiah Т. Merritt, ot 2 
James J. Flynn, БЕ 
Charles Harris, ee 
Michael Meehan, M 
John W. McDonald, 6c 


J. Edwin Jones, ae | 


Streets and 
3 ee 


[13 


Drains 


Year. 


1825 to 1881 
1831 to 1846 
1846 to 1853 
1853 to TE 
to 

1864 1d 

1888 

1884 
1884 to 1886 
1886 to 1889 
1889 to 1891 


STREET DEPARTMENT. 249 


Paving Department before 1891. 


NaME OF DOCUMENT. m p 5 ol? No os 
c) 
Quarterly report . К . 5 5 jones 1851 6 

ы; Gy ; а 5 = : 4%. 1851 29 
Annual report . 8 А 5 5 8 1851 1852 2 
is T. С 5 . Я 5 1852 1858 6 
23 ‚ж 3 : > : 3 1853 1854 6 
RE ЊУ. 5 > с i c 1854 1855 5 
s -AR к i с Я E 1855 1856 8 
м ET : é z : р 1856 1857 3 
x +f Wm , x 5 > : 1857 1858 8 
P cá e 2 5 2 c 5 1858 1859 5 
= EET В С 5 о о 1859 1860 6 
x P 2 à : 5 5 A 1860 1861 5 
ve mu А 5 5 а : 1861 1862 4 
v Шы с _ З ё % 1862 1868 8 
n E : 5 : : д 1863 | 1864 3 
а Санды: a 5 5 B 5 1864 1865 {i 
55 £e dn 5 5 3 2 5 1865 1866 3 
" V E 5 E ` 5 : 1866 1867 6 
2 ЗА . 5 3 А о 1867 1868 9 
p amt - Е 5 Б 3 5 1868 1869 14 
2 te Е E : : 5 1869 1870 18 
у: vtm 5 5 5 d 5 1870 1871 12 
T aT. E > 3 о 5 1871 1872 16 
ay а 2 3 з 2 А 1872 1878 21 
E EE - 5 5 : 3 5 1878 1814 25 
" Ар es Е в : . 5 1874 1875 27 
i emt: 3 4 р о : 1875 1876 80 
ri 2 € 2 3 5 ~ б 1876 | 1877 38 
уч uim: 3 Е E с 8 1877 1878 29 
ж ЫН 5 3 5 3 В 2 1878 1879 24 
+ > 5 : 5 5 5 а 1879 | 1880 24 
1: ree E E Е а 5 1880 1881 48 
S Pc 3 4 А 2 Е 1881 1882 51 
d; um d . с : 5 1882 1883 47 
= ағаға С 5 Š 5 6 1883 1884 46 
" ea Bs : ^ d 5 2 1884 1885 97 
тұ a: Д 5 2 . 5 1885 1886 30 
Fe aget В 1 c 5 Е 1886 1887 16 
n ғ” c 3 о 5 : 1887 1888 23 
E а . 3 2 а 5 1888 1889 80 
4 "+ o 3 с 8 8 1889 1890 19 
2 ы. : 5 A $ 2 1890 1891 x 

427) 
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Sewer Department before 1891. 


NAME. 


Year, 


Enoch Patterson, Superintendent 


Zephaniah Sampson, у с 

Charles В. Wells, E j 

Simeon B. Smith, ce 5 a 
William H. Bradley, aS г : 
Horace А. Moses, s а Е 
Thomas J. Young, ES с 

Seth Perkins, ч E а 
Charles Morton, Е: Е t 5 


| 
} 


1825 to 1831 
1831 to 1887 
1837 to 1856 
1856 to 1863 
1863 to 1883 
1883 to 1885 
1885 to 1887 
1887 to 1889 
1889 to 1891 


Sewer Department before 1891. 


NAME OF DOCUMENT. For Year. wee Ae 
Атпа терок ~ 27 АЕ 1859 1861 11 
u А Ме s dose. 1860 1861 12 
н 224 ДИЊ т И 1861 1862 12 
o ым, Жа. ИЕ 1862 1868 18 
5 Uo 1с, 1868 1864 11 
“ тыс I NE е әс ж 1864 1865 5 
“ aane to eau —. 1865 1866 6 
“ КОДУ E b Беа ур. 1866 1867 8 
“ хан, m АЯ а at 1867 1868 18 
“ 25 129. R42 PV др а sions 1869 11 
0 ы Е ОКЕ isn 1870 3 
st ен АНА? Б плать. 1870 1871 11 
“ os B bre TRIN 1871 1872 10 
“ МЛ М. ГІ 1879 1873 13 
и oe Е EDT Ды 1873 1874 12 
u Arb cc ТІ», ЖҰМСАР 1874 1875 17 
“ MM n. ar Р РИЧИ 1815 1876 11 
“ с. =+5 @ ® а Cat 1876 1877 13 
E уе 5 я Ы А s. ПИ 1878 15 
5 CE ДУ А A o. 1878 1879 11 
=: “ire : а 5 a И 1879 1880 16 
u МЕРЕ ium. » | "1880. 1881 19 
“ d ~ И б. 6. 1881 1882 18 
а u a РАД 1882 1883 16 
“ ыма cuml a 1883 1884 1 43 
“ Mou 7% er ce 1884 1885 % 
“ OO "ТЕС Брна 1885 1886 58 
= “ ы ЭЖ” 2 1886 1887 69 
ч б: н» р 1887 1888 81 
96 ны Wa" Di ЖС... 1888 1889 129 
“ Жү D S d aem М 1889 1890 т 
% мат ш NN 91556 1891 


А t 
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Health Department before 1891. 
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Sanitary. 
МАМЕ. Year. 
Ezra Forristall, Superintendent 4 5 ` 1853 to 1854 
Joseph W. Coburn, se 5 1854 to 1855 
Ezra Forristall, se А 1855 іо 1869 
George W. Forristall, “ т 1869 to 1890 


Health Department before 1891. 


Sanitary. 

NAME OF DOCUMENT. Year. Lu es 

Annual report . А с c : с 1858 1854 7 

> A 5 : 5 à 5 1854 1855 6 

aS Wr : 1855 1856 4 

ss 55 р 5 1856 1857 4 

= £t 2 в 1857 1858 ‚4 

bi “ . . | 1858 1859 4 

di ы; : 3 : 1859 1860 5 

4 Ы 5 1860 1861 6 

v ds; a 1861 1862 5 

z 2 а 5 1862 1868 5 

E njat; Е 1568 1864 4 

* ~ " ы 4 5 1864 1565 4 

= “Ж Е ó д а 1865 1866 8 

м M с 8 1866 1867 Т 

ng Mf 5 1861 1868 8 

ты с 3 5 5 1868 1869 12 

= 56-5 д Я 3 Е А 1869 1870 4 

j los 5 Д : Е - | 1870 1871 10 

2 "pm; Е с : 5 а 1871 1872 17 

ке «ur а с " В 8 1872 1818 40 
Annual report from 1878 to 1884, inclu- 
Sive; the Superintendent’s report was 
embodied in the ро of the Board of 

Health . 1885 1886 45 

Annual report . Е : 2 $ А : 1886 1887 22 

о 6 . 2 0 „| Е 1888 16 

de "x ө 5 ; о 5 1888 1889 28 

A ғу 5 : с à я 1889 1890 21 

* 2 0t 2 v р 1890 1891 * 

— 
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Commissioners of Cambridge Bridges before 1891. 
( West Boston, Canal, and Prison Point. ) 


NAME. | Year. 


Frederick W. Lincoln, Commissioner for Boston, March, 1891. 


June 14, 1871, to 
Jan. 31, 1883. 
March 28, 1888, to 
present time. 


Ezra Parmenter, Commissioner for Cambridge, 


| Мау 22, 1811, іо 
f 
| 

William J. Marvin, Commissioner for Cambridge, 


NoTE.— Harvard Bridge added in 1892. Essex street, Cambridge street, North 
Harvard street, and Western avenue bridges to Cambridge were transferred from 
Street Department, July 1, 1895. 


Commissioners of Cambridge Bridges before 1891. 
( West Boston, Canal, and Prison Point.) 


а jes 

NAME OF DOCUMENT. Бе, | Ех ab. | тосо 

Annual report . 2 Е А 5 5 1871 | 1879 19 
сы a > 5 5 d > : 1872 1873 | 12 
ES V % Я 5 E : 1873 1874 16 
5% pig, А Ӯ 4 Қ Я 1874 1875 28 
= Shape E Е 9 5 à 1815 1876 20 
Ja eec > с Е а E 1876 1811 12 
“x 2; : я 5 Я 5 о 1854 || 1878 10 
5 ea? р г : Š 5 1878 1879 8 
" "T M 2 Е s а 5 1879 1880 2 
== a 5 Я А 5 A 1880 1881 8 
Би st ws 8 P : = > 1881 1882 15 
уз 7. E х З 5 Е 1882 1883 15 
~ „<= Я à 5 x 5 1883 1884 19 
ре ы... 3 E А * 5 1884 1885 8 
" жала! Я 1 з Е Я 1885 1886 12 
E hay 2 E 3 E 5 Ж M 1886 1887 19 
T ie m 5 - > 5 E 1887 1888 25 
»" к = > с. А Р : 1888 1889 22 
i" Co” é: 5 4 - У z 1889 1890 20 
=- ER - d 6 » Е s 1890 1891 ы 
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Ferry Department before 1895. 


NAME. | Year. 


қ = 
Board of Ferry Directors ” 4 . 1870 | 1801 
William J. Burke, Superintendent  . 1891 May 1, 1895 


Thomas Kellough . 8 а 5 Д Мау 1, 1895 | July 1, 1895 
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Ferry Department before 1895. 


NAME OF DOCUMENT. | un | а 1020: 

Annual report . А 5 5 В А 1870 1871 41 
ТА a à и д 4 8 494) 1871 1872 55 
ad СИ : i " 8 " 1872 1813 81 
~~ ға И = ó б га 18178 1874 49 
“ ~ ЖЕ 2 М А 6 Seque #1814 1875 65 
M e = : š è а р 1875 1876 51 
M Ж x. Я 5 5 d TX 61876 1817 58 
~ ЕР жен 2 4 E 5 J 1877 1878 49 
r Ми S © 8 а ü а 1878 1879 60 
ум ~ é 8 5 8 8 É 1879 1880 74 
4 е А * 5 ó . | 1880 1881 TT 
- P 2 7 А Я 5 Ü 1881 1882 12 
as Kee; ^ Р 5 š $ 1882 1888 93 
Mg SU ы ‘ ` А : 1883 1884 76 
+ Ак "= Я E 8 B б 1884 1885 TP) 
а, me ü i а А . | 71585 1886 28 
ч UT ETC с с 0 = : 1886 1887 12 
РЕ "i. ` ‘ Е à Я 1887 1888 10 
66 Ай. 2. а c 5 5 S 1888 1889 8 
E ао С 5 8 С i 1889 1890 4 
д р A a a 6 | 1890 1891 ж 
“ Tue 5 5 ^ > T 1891 1892 12 
I A " а 8 Е 5 1892 1893 11 
E "ies. 2 5 5 5 С 1893 1894 11 
* mar е ü д z д 1894 1895 11 
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Street Department since 1891. 
Superintendent. 


Henry H. Carter, Member of American Society Civil Engineers. 
Resigned December 8, 1894. 


Charles R. Cutter, Acting Superintendent from December 8, 1894, to January 14, 1895. 
Member of the Boston Society Civil Engineers. 


Bertrand T. Wheeler, Superintendent from January 14, 1895, to February 4, 1896. 
Member of the Boston Society Civil Engineers. 


Benjamin W. Wells, Superintendent from February 4, 1896, to February 1, 1900. 


Bertrand T. Wheeler, Superintendent from February 2, 1900, to the present time. 
Member of the Boston Society Civil Engineers. 


BRIDGE Diviston.—John A. McLaughlin, Deputy Superintendent until June 1, 
1895. 


BRIDGE DivisrOx.— John P. Wise, Deputy Superintendent from June 1, 1895, to 
February 14, 1896. 

BRIDGE DivisION. — William H. Carberry, Deputy Superintendent from February 
14, 1896, to February 3, 1900. 

BRIDGE Ргутвток. — Walter Reed, Deputy Superintendent from February 5, 1900, 
to the present time. 

FERRY Division.— Thomas Kellough, Deputy Superintendent from July 1, 1895, 
to February 14, 1896. 

FERRY Division. — William F. McClellan, Deputy Superintendent From February 
14, 1896, to February 3, 1900. 
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FERRY DIVISION. — Joseph J. Dennison, Deputy Superintendent from February 
5, 1900, to the present time. 
PavING DIVISION.— Charles R. Cutter, Deputy Superintendent until January 24, 
1890. 
Раулке DIVISION.— Darius N. Payson, Deputy Superintendent from January 24. 
1895, to March 1, 1896. 
Paving DIVISION. —John L. Kelly, Deputy Superintendent from March 1, 1896, 
to February 3, 1900. 
PavinG DIVISION.— Darius М. Payson, Deputy Superintendent from February 5, 
1900, to the present time. 
SANITARY DIVISION.— George W. Forristall,1 Deputy Superintendent. 
SANITARY DIVISION.—Philip A. Jackson, Acting Deputy Superintendent from Jan 
uary 16, 1894, to February 1, 1895. 
SANITARY DIVISION. — Charles А. Young, Deputy Superintendent from Februaru, 
1895, to March 1, 1896. 
SANITARY DIVISION. — Patrick O’Shea, Deputy Superintendent from March 1, 1896, 
to February 3, 1900. 
SANITARY DIVISION. — Charles A. Young, Deputy Superintendent from February 5, 
1900, to the present time. 
SEWER DIVISION. — Henry W. Sanborn, Deputy Superintendent until July 10, 1896. 
Member Philadelphia Society Civil Engineers. 
SEWER DIVISION. — Charles R. Cutter, Deputy Superintendent from July 10. 1896. 
to February 3, 1900. 
Member of the Boston Soclety of Civil Engineers. 
SEWER DIVISION. — Guy С. Emerson, Deputy Superintendent from February 5, 1900, 
to the present time. 
STREET CLEANING DIVISION.— Philip А. Jackson, Deputy Superintendent until 
March 22, 1895. 
STREET CLEANING DIVISION.— Benjamin M. Cram, ра Superintendent from 
March 22, 1895, to March 1, 1896. 
STREET CLEANING DIVISION. — Joshua Atwood, 3d, Deputy Superintendent from 
March 1, 1896, to February 3, 1900. 
А Member of the Boston Society of Civil Engineers. 
STREET CLEANING DIVISION.— Frank Н. Haynes, Deputy Superintendent from 
February 5, 1900, to the present time. 
STREET WATERING DIVISION. — M. Edward Libby, Deputy Superintendent from 
March 6, 1895, to March 1, 1896. 
STREET WATERING DIVISION.—'Thomas J. Finneran, Deputy Superintendent from 
March 1, 1896, to February 3, 1900. 
STREET WATERING DIVISION. — Frederick Hammond, Deputy Superintendent from 
February 5, 1900, to the present time. 
BOSTON AND CAMBRIDGE BRIDGES. — Henry H. Carter, ex-officio, Commissioner for 
Boston, until December 8, 1894. 
Charles R. Cutter, Acting from December 8, 
1894, to January 14, 1895. 
Bertrand T. Wheeler, from January 14, 1895, 
to February 4, 1896. 
Benjamin W. Wells, from February 4, 1896, 
to February 1, 1900. 
Bertrand Т. Wheeler, from February 2, 1900, 
to the present time. 
William J. Marvin, Commissioner for Cam- 
bridge. 


Street Department. 
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1 Died January 12, 1894. 


